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FUNCI “1ON “Protection to Persons and Property 


“PROJECT NO. 39510. 
DEPT. (AGENCY. pot ice: 


Capital Budget — Page 1 
, g =a is & * Hi 
api AL cost ESTIMATE ee 6. NEED FOR, PROJECT 
CONSTRUCTION ( G2 £00,508 000 
OTHER Sh cs | | 
a TOA 10,508,000 
SUBSIDY Se Ge Eas | : : 
CONTRIBUTIONS 
: -TOLAL 
ED COST Ses 10,508,000 
AMOUNT TO BE FINANCED: Bs : | 
REGIONAL. lee 10,508,000 
_ PROPERTY OWNERS 
OTHER 


TOTAL 10,508,000 


‘5. casi FLOW ee . ies | 7. RELATED PROJECTS 
oF Me B. YEAR oes Bodo pee ee PROJECT 
235,000 easy 
cos 765, O00 PAGE 1s 


2 000 08 


8. Status. OF PROSE 


DATE 


> 
e 


Page 002 
“FUNCTION proweer tba to Persons and Property 
“PROJECT NO. Ce SSIS TOP 
_ DEPT. /AGENCY Police 
: Capital Budget Page 2 
i _CAPITAL cost ESTIMATE } 6. NEED FOR PROJECT 
ean 
CONSTRUCTION 
OTHER 3078 550,000 
ae 550,000 


SUBSIDY ; 
CONTRIBUTIONS 


Nin cosh 550,000. 


AMOUNT TO BE FINANCED: 

REGIONAL — | | 550,000 
PROPERTY OWNERS __ : 
OTHER 


TOTAL =)". 550,000 


5. CASH. FLOW : Eons Soa lilo REVALED SPROJECTS |: 


O.M. B. YEAR REQUIRED Co oe PROJECT 


EXPENDITURES: 


(OTe er ne 
PAGE NO. 


| 8. STATUS OF PROJECT 


DATE ACTION. |. 


COUNCIL 


Page 003 


FUNCTION 
PROJECT NO. 3 ne 

35100 : 
DEPT. /AGENCY Engineering 


Transportation Services 


Capital Budget ‘Page 9 
4. CAPITAL COST ESTIMATE _ | 6, NEED FOR PROJECT 
PL AND Shee 79,000 
_ CONSTRUCTION 570,000 Critical alignment deficiency 
_ OTHER on the existing structure. } 
TOTAL 749,000 
gins Critical structural eT 
SUBSIDY . 225,000 on existing bridge 
CONTRIBUTIONS aa 276. 000 
: | TOTAL 501,000 


AMOUNT [0 BE FINANCED: 
REGIONAL . ce 248,000 
PROPERTY OWNERS 


OTHER 


TOTAL” 


248, 000 


5. GASH BLOW 


[ise RELATEDAPRODECES 


. ROT Di deel niu UNNI Uh Ne 
O.M.B. YEAR REQUIRED ao) PROJECT 5 ond equ Ay von wa 
ee OOH 1975 Current. Budget 
__ EXPENDITURES: ane 179,000 
PRIOR ‘TO BUDGET Hoe 


PAGE NO. 


1975 OS i ia 
749,000 


| 8. STATUS OF PROJECT 
DATE 


See ACTION. 
| counctL 


LL ON-WENTWORTH FUNCTION. Transportation Services 


PROJECT 


NO. 35108 


DEPT. / AGENCY Engineering 


4. CAPITAL COST ESTIMATE 


_ LAND 
CONSTRUCTION 
OTHER 


TOTAL 


SUBSIDY 
CONTRIBUTIONS 


TOTAL 


NET COST 


AMOUNT TO BE FINANCED 
REGIONAL 
PROPERTY OWNERS 


OTHER 
TOTAL 


O.M.B. YEAR REQUIRED 


EXPENDITURES: 
PRIOR TO BUDGET 
1975. i 
1976 

(1977 

1978 

1979, 


1980 AND AFTER 


Capital Budget 


6. NEED FOR PROJECT 


Need to relieve severe 
aE flooding problems 


900,000 Need to provide for antici- 
pated growth trend 


375,000 Contingent on development 
140,000 plans of the Town of Ancaster 
515,000 


385,000 


385,000 


385,000 


7. RELATED PROJECTS 


1975 PROJECT Land Acquisition in. 
j : 1975 in the Current 


Budget. 
DEPT. 


PAGE NO. 
700,000 | 8. sratus oF PROJECT 


200,000 DATE ACTION 
: ry COUNCIL ; . 


coy | AWARD OF CONTRACT. 
Cy POOR 000 ya es sce . 
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FUNCTION). Transportation Services 
PROJECT NO. ‘36101 
DEPT. /AGENCY Engineering 
Capital Budget 
“CAPITAL COST ESTIMATE | 6. NEED FOR PROJECT 


AND Ue 1,200,000. 
“CONSTRUCTION 1,450, 000, 
OTHER es - Contingent on decisions 
regarding the Mountain North- 
TOTAL 2,650,000 


neagehan South Freeway. 
SUBSIDY roti 1,200,000 
CONTRIBUTIONS 


- Saltfleet Community Development 


TOTAL 1,200,000 


NEP COST ie i iii 450 000; 


AMOUNT TO BE FINANCED: 
“REGLONAL 0741) 1,450,000 
PROPERTY OWNERS 
OTHER 
TOTAL 1,450,000 
ie CASH FLOW Ab atahaeg cat | 7. RELATED PROJECTS 


0. MB. YEAR ‘REQUIRED COO PROJECT 


DRE TU Ce ate Sie, nae 
PAGE NO. | 


“PRIOR 1 TO BUDGET 


600,000 8. 8. STATUS OF PROJECT . 
i UDATE 2 ACTION ii 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Transportation Services 
1975/79 CAPITAL BUDGET PROJECT NO. 36102 
PROJECT DETAIL DEPT. /AGENCY Engineering 


Capital Budget Page 2 


ne ROME Om 4, CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 


King Street, Stoney Creek, Stoney Brook LAND 35,000 - Need to provide additional 
Drive to Highway No. 8. CONSTRUCTION 575,000 roadway capacity 
OTHER 


- Roadway structural deficiency 
610,000 


290,000 


SUBSIDY 
CONTRIBUTIONS 


290,000 


2. MAP TO LOCATE PROJECT NET COST 320,000 


AMOUNT TO BE FINANCED: 
REGIONAL 320,000 


PROPERTY OWNERS 
OTHER 


320,000 


CASH FLOW 7. RELATED PROJECTS 


O.M.B. YEAR REQUIRED 1976 PROJECT 

EXPENDITURES: 

PRIOR TO BUDGET pe 
PAGE NO. 


1975 


| 3. DESCRIPTION 


1976 310,000 8. STATUS OF PROJECT 
1977 300 , 000 

Stoney Brook Drive to Highway No. 8. hee ee 
1978 COUNCIL 


Widening and reconstruction of King St. 
: 1979 


1980 AND AFTER 
AWARD OF CONTRACT 


TOTAL 610,000 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Transportation Services 
1975/79 CAPITAL BUDGET PROJECT NO. 36103 
PROJECT DETAIL DEPT. /AGENCY Engineering 
Capital Budget Page 2 


die PROUECT 


4. CAPITAL COST ESTIMATE 


LAND 180,000 
CONSTRUCTION 650,000 
OTHER 70,000 


TOTAL 900,000 


SUBSIDY 400,000 
CONTRIBUTIONS 


| Fruitland Road, Stoney Creek, Barton St. 
| to Highway No. 8. 


TOTAL 400,000 


2. MAP TO LOCATE PROJECT NET COST 500,000 


AMOUNT TO BE FINANCED: 
REGIONAL 500, 000 
PROPERTY OWNERS 


OTHER 


TOTAL 500,000 


- CASH FLOW 
O.M.B. YEAR REQUIRED 1976 


EXPENDITURES : 
PRIOR TO BUDGET 
1975 
1976 70,000 


| 3. DESCRIPTION 


~ | Study will be undertaken to determine if 1977 80,000 

; | widening should take place on existing 1978 450,000 
_ | roadway. Project to include land 

~ {1 acquisition and roadway construction. 1979 300, 000 


1980 AND AFTER 


TOTAL 900 , 000 


8. STATUS OF PROJECT 


6. NEED FOR PROJECT 


- Interchange at Q.E.W. 


necessitates increase in 
Traffic capacity. 


— Need for additional mountain 


access. 


- will be contingent on the rate 
of development of the Town 
of Stoney Creek. 


7. RELATED PROJECTS 


PROJECT 


DEPT. 
PAGE NO. 


DATE ACTION 


COUNCIL 


AWARD OF CONTRACT 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Transportation Services 
PROJECT NO. 36104 


DEPT. /AGENCY Engineering 


1975/79 CAPITAL BUDGET 
PROJECT DETAIL 


Capital Budget Page 2 


Ie ROTHER 4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 


Barton Street, Stoney Creek, Green Rd. to END 270000 ~ Continued eastward 
Fruitland Rd. Rare 1,500,000 urbanization of Stoney Creek 


- Continued industrial 
development 


TOTAL 1,770,000 


820,000 


SUBSIDY 
CONTRIBUTIONS 


820,000 


2. MAP TO LOCATE PROJECT NET COST 950,000 


AMOUNT TO BE FINANCED: 
REGIONAL 950,000 
PROPERTY OWNERS 
OTHER 


950, 000 


. CASH FLOW 7. RELATED PROJECTS _ 


O.M.B. YEAR REQUIRED 1976 PROJECT 

EXPENDITURES: 

PRIOR TO BUDGET DEE 
PAGE NO. 


LOWS 
1976 100, 000 
OTT. 1,170,000 
1978 500, 000 
1979 
1980 AND AFTER 


| 3. DESCRIPTION 8. STATUS OF PROJECT 


é DATE ACTION 
| Land acquisition to acquire a 120" Right- 


| of-Way, widening to four lanes and 
| complete reconstruction. 


COUNCIL 


AWARD OF CONTRACT 
TOTAL 1,770,000 


Page 009 
FUNCTION Transportation Services 
PROJECT NO. 36107 
DEPT. /AGENCY Engineering 


REGIONAL MUNICIPALITY OF HAMILTON-—WENTWORTH 


1975/79 CAPITAL BUDGET 
PROJECT DETAIL 


Capital Budget 


Pas PROMEEC CAPITAL COST ESTIMATE 


LAND 240,000 
CONSTRUCTION 550,000 
OTHER 


6. NEED FOR PROJECT 


— Poor geometrics in Greensville 


Brock Road, Flamborough, Hwy. 8 to Hwy. 5 Bei tatinne i ister eee an 


- Need to alleviate severe 
accident situation 


TOTAL 790,000 


SUBSIDY 350,000 
CONTRIBUTIONS 


- Need to provide for additional 
capacity 


— Contingent on rate of growth 
and development plans in 
Flamborough 


TOTAL 350,000 


2. MAP TO LOCATE PROJECT 


NET COST 440,000 


AMOUNT TO BE FINANCED: 
REGIONAL 440,000 
PROPERTY OWNERS 


OTHER 


440,000 


5. CASH FLOW 
O.M.B. YEAR REQUIRED 


7. RELATED PROJECTS 
PROJECT 


EXPENDITURES: 
PRIOR TO BUDGET 
1975 
1976 240, 000 
SE 300, 000 
1978 250,000 
1979 

1980 AND AFTER 


DEP. 
PAGE NO. 


| 3. DESCRIPTION — 


8. STATUS OF PROJECT 


ay DATE — ACTION 
Hwy. 5 to Harvest Road re-alignment and 


1 reconstruction including land acquisition. 


COUNCIL 


AWARD OF CONTRACT 
790,000 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Transportation Services 
PROJECT NO. 36109 


DEPT. /AGENCY Engineering 


1975/79 CAPITAL BUDGET 
PROJECT DETAIL 


Capital Budget Page 3 
ee ROVE 4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 
LAND 150,000 : : 
Mohawk Road, Ancaster, Highway 403 to CONSTRUCTION 770.000 - Improve Traffic Service between 
| Wilson Street. OTHER Z Wilson St. in Ancaster and 


Mohawk Rd. in Hamilton 
TOTAL 920,000 ; ; A 
- This project is contingent on 


SUBSIDY 450,000 the Town of Ancaster completing 
CONTRIBUTIONS their Official Plan - 
TOTAL 450,000 Transportation. 
2. MAP TO LOCATE PROJECT NET COST 470.000 


AMOUNT TO BE FINANCED: 

REGIONAL 470,000 
PROPERTY OWNERS 

OTHER 


TOTAL 470,000 


CASH FLOW 
O.M.B. YEAR REQUIRED 


- RELATED, PROJECTS 


1976 PROJECT Official Plan 


Arterial Roadway 
Systems 


EXPENDITURES: 
PRIOR TO BUDGET 
IES) 


DEPT. 
PAGE NO. 


Town of Ancaster 


3. DESCRIPTION 1976 50,000 


1977 500,000 


1978 370,000 
1979 


1980 AND AFTER 


8. STATUS OF PROJECT 


ea : ; DATE ACTION 
| Complete reconstruction and widening of 
| Mohawk Rd. including construction of 


storm sewer. 


COUNCIL 


AWARD OF CONTRACT 


TOTAL 920,000 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Transportation Services 


1975/79 CAPITAL BUDGET PROJECT NO. 38111 
PROJECT DETAIL DEPT. /AGENCY Engineering 


Capital Budget Page 3 
1. PROJECT 4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 
York Road, Dund Vall Rd H 6 eae Seog ane eal t and d 
or Oad, undas Vailey - to Hwy. CONSTRUCTION 1,050,000 oOoOr alignment and nee to 
OTHER alleviate accident situation 
Sea MET RED cE of Hwy. 6. 
TOTAL 1,350,000 
SUBSIDY 550,000 
CONTRIBUTIONS 200.000 


TOTAL 750,000 


2. MAP TO LOCATE PROJECT 


NET COST 


600, 000 


AMOUNT TO BE FINANCED: 
REGIONAL 600, 000 
PROPERTY OWNERS 


OTHER 
TOTAL 600,000 


5. CASH FLOW 7. RELATED PROJECTS 
O.M.B. YEAR REQUIRED 1978 PROJECT 
eat EXPENDITURES: 
= PRIOR TO BUDGET PRET 
f ; 1975 PAGE NO. 
| 3. DESCRIPTION 1976 8. STATUS OF PROJECT 
} Valley Road to Hwy. 6 re-alignment and ae! DATE ACTION 
reconstruction of York Rd. including 1978 300,000 COUNCIL 
| land acquisition, 1979 350,000 
1980 AND AFTER __ 700,000 


AWARD OF CONTRACT 
TOTAL 1,350,000 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Transportation Services 
1975/79 CAPITAL BUDGET PROJECT NO. 39110 
PROJECT DETAIL DEBT VACENCY 0 Eneineering 

Capital Budget Page 3 


4. CAPITAL COST ESTIMATE 


LAND 
CONSTRUCTION 480,000 
OTHER 


a LIoPROJECT 6. NEED FOR PROJECT 


- Improve service —-Wilson St. in 
Ancaster to Highway #53 


_ Fiddler's Green Road, Ancaster, Wilson St. 
to Highway #53. 


= Installation of storm sewers 


TOTAL 480,000 


SUBSIDY 200,000 
CONTRIBUTIONS 


- Contingent on rate of develop- 
ment in the Town of Ancaster 
and the location of future 


200,000 Highway 403 interchanges. 


2, MAP TO LOCATE PROJECT NET COST 280, 000 


AMOUNT TO BE FINANCED: 
REGIONAL 280,000 
PROPERTY OWNERS 
OTHER 


280,000 


CASH FLOW 
O.M.B. YEAR REQUIRED 


7. RELATED PROJECTS 


PROJECT Wilson Street at 
Fiddler's Green Rd. — 
Intersection improve. 


EXPENDITURES: 
PRIOR TO BUDGET 
EES) 
1976 
1977 
1978 
1979 480,000 
1980 AND AFTER 


Dupe Engineering 


PAGE NO. 


8. STATUS OF PROJECT 


eet : DATE ACTION 
Complete reconstruction and installation 


of storm sewers. 


COUNCIL 


AWARD OF CONTRACT 


480,000 
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FUNCTION Transportation Services 
PROJECT NO. 30105 
DEPT. /AGENCY Engineering 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 


1975/79 CAPITAL BUDGET 
PROJECT DETAIL 


Capital Budget Page 3 
1. PROJECT 4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 
te LAND 650,000 
Fruitland Road, Stoney Creek Mountain CONSTRUCTION 2,200,000 - New Saltfleet Mountain Access 
Access - Hwys. 8 to Tapleytown Road OTHER required with continued 


urbanization. 
TOTAL 2,850,000 


SUBSIDY 1,300,000 
CONTRIBUTIONS 
TOTALS) 40,/300:000 


os MAP TO LOCATE PROJECT 


NET COST 1,550,000 


AMOUNT TO BE FINANCED: 

REGIONAL 1,550,000 
PROPERTY OWNERS 

OTHER 


TOTAL: 1,550,000 


. CASH FLOW 
O.M.B, YEAR REQUIRED 


7. RELATED PROJECTS _ 


PROJECT Fruitland Rd. widenin 


and reconstruction. 
EXPENDITURES: 


PRIOR TO BUDGET 
1975 
1976 
1977 
1978 

1979 

1980 AND AFTER 2,850,000 


DEPT. 
PAGE NO. 


3. DESCRIPTION 


8. STATUS OF PROJECT 


I 8 to Tapleytown Road Mountain Access, 
| including Study, land acquisition and 
construction. 


DATE ACTION 


COUNCIL 


AWARD OF CONTRACT 
TOTAL 2,850,000 


- 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWCRTH 


1975/79 CAPITAL BUDGET PROJECT NO. 30106 
PROJECT DETAIL 


Capital 


ae a. PROJECT 4, CAPITAL COST ESTIMATE 


ney i LAND 130,000 
_ | Tapleytown Road, Stoney Creek, Ridge Rd. i 
| to Mud Street. eect cata 710,000 


TOTAL 840,000 


410,000 


SUBSIDY 
CONTRIBUTIONS 
410,000 


| 2. MAP TO LOCATE PROJECT NET COST 430,000 


AMOUNT TO BE FINANCED: 
REGIONAL 410,000 
PROPERTY OWNERS 
OTHER 


410,000 


CASH FLOW 


O.M.B. YEAR REQUIRED 1980 


EXPENDITURES: 
PRIOR TO BUDGET 
e975) 
1976 
OT, 
1978 
1979 
1980 AND AFTER 


| 3. DESCRIPTION 


| Ridge Road to Mud Street — re-alignment 
and reconstruction including land 
acquisition. 


840, 000 


TOTAL 840,000 


Page 014 


FUNCTION Transportation Services 


DEPT. / AGENCY Engineering 


Budget Page 3 


6. NEED FOR PROJECT 


—- New Mountain Access in 
East Stoney Creek. 


71. RELATED PROJECTS 


PROJECT Fruitland Road 
Mountain Access. 


DEPT. Engineering 
PAGE NO. 


8. STATUS OF PROJECT 
DATE 


COUNCIL 


AWARD OF CONTRACT 


ACTION 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 
1975/79 CAPITAL BUDGET PROJECT NO. 30112 
PROJECT DETAIL 


Capital 


ikige SIRO SMA Ae 4. CAPITAL COST ESTIMATE 


LAND 
CONSTRUCTION 3,400,000 
OTHER 


King Street Diversion, Dundas 


TOTAL 3,400,000 
1,500,000 


400 , 000 


TOTAL 1,900,000 


SUBSIDY 
CONTRIBUTIONS 


| 2. MAP TO LOCATE PROJECT SoneGace 1,500,000 


AMOUNT TO BE FINANCED: 
RUG LONAL 1,500,000 
PROPERTY OWNERS 
OTHER 


TOTAL 1,500,000 


CASH FLOW 


O.M.B. YEAR REQUIRED 1980 


EXPENDITURES: 
PRIOR TO BUDGET 
1975 
1976 
1977 
1978 
US) 
1980 AND AFTER 


| 3. DESCRIPTION 


a Twinning of King Street with a one-way pair 
| on Hatt Street from Market Street to 
| Cootes Drive. 


3,400, 000 


TOTAL 3,400,000 


Page O15 


FUNCTION Transportation Services 


DEPT. /AGENCY Engineering 


Budget Page 4 


6. NEED FOR PROJECT 


- Need to alleviate congestion 


on King Street 


-—- Need to reconstruct Hatt St. 


7. RELATED PROJECTS 


PROJECT 


DEPT. 
PAGE NO. 


8. STATUS OF PROJECT 
DATE 
COUNCIL 


AWARD OF CONTRACT 


ACTION 


4 ® 
J ae ae bs in rt 
ae as ‘hee, - 
: . ¢ V2, % 
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| REGIONAL MUNICIPALITY OF HAMILTON-—-WENTWORTH FUNCTION Sanitation and Waste Disposal 
| 1975/79 CAPITAL BUDGET PROJECT NO. 35250 
PROJECT DETAIL DEPT. /AGENCY Engineering 
Capital Budget Page 5 


DA eROIECE CAPITAL COST ESTIMATE 


LAND 
CONSTRUCTION 110,000 
OTHER 


6. NEED FOR PROJECT 


S.W.A.R.U. - Atlas Storage Tank Conveyor. - Prevent shut downs due to 


blockage in Atlas Storage Tank. 


110,000 


SUBSIDY NTL. 
CONTRIBUTIONS 


NIL 


2. MAP TO LOCATE PROJECT NET COST 


110,000 


AMOUNT TO BE FINANCED: 
REGIONAL 110,000 
PROPERTY OWNERS 
OTHER 


110,000 


. CASH FLOW in RELATED PROJECTS 


O.M.B. YEAR REQUIRED N/A PROJECT 

EXPENDITURES: 

PRIOR TO BUDGET eee 
PACE NO. 


iy) 
1976 
IEC 
1978 
IFES) 
1980 AND AFTER 


110,000 


3. DESCRIPTION 


8. STATUS OF PROJECT 


DATE 
COUNCIL January 1975 


By-Pass Conveyor ACTION 


AWARD OF CONTRACT 


TOTAL 110,000 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Sanitation and Waste Disposal 
1975/79 CAPITAL BUDGET PROJECT NO. S878 
PROJECT DETAIL DEPT. /AGENCY Engineering 
Capital Budget Page 5 
ie PROTECT 4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 
; : LAND 
Design and Boner Gact ton of a Solid Waste CONSTRUCTION 8,800,000 
Reduction Unit. OTHER 
TOTAL 8,800,000 
SUBSIDY 
CONTRIBUTIONS Re 
TOTAL NIL 
2. MAP TO LOCATE PROJECT NET COST 8,800,000 
AMOUNT TO BE FINANCED: 
REGIONAL 8,800,000 
PROPERTY OWNERS 
OTHER 


TOTAL 8,800,000 


>. CASH FLOW 7. RELATED PROJECTS = 
O;MSB. YEAR REQUIRED PROJECT 
EXPENDITURES: 
DEPT. 
PRIOR TO BUDGET 8,784,000 
: PAGE NO. 
i YES) 16,000 
- 3. DESCRIPTION 1976 8. STATUS OF PROJECT 


1977 DATE ACTION 


1978 COUNCIL 
1979 


1980 AND AFTER 
AWARD OF CONTRACT 


TOTAL 8,800,000 


OMB - 8,800,000 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Sanitation and Waste Disposal 
1975/79 CAPITAL BUDGET PROJECT NO. 221428 
PROJECT DETAIL DEPT. /AGENCY Engineering 
Capital Budget Page 5 
ie kOse Gal 4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 
i re tarde LAND 1,300,000 
Sanitary Landfill Sites - Land Acquisition CONSTRUCTION 
OTHER 
TOTAL 1,300,000 
SUBSIDY 
CONTRIBUTIONS Mie 
TOTAL NIL 
2. MAP TO LOCATE PROJECT aa Gua 1,300,000 
AMOUNT TO BE FINANCED: 
REGLONAL 1,300,000 
PROPERTY OWNERS 
OTHER 


TOTAL 1,300,000 


. CASH FLOW 7 RELADED = PROUECTS 


O.M.B. YEAR REQUIRED PROJECT 
EXPENDITURES: 
7 pr 
PRIOR TO BUDGET DEPT. 
PAGE NO. 


Oi) 
1976 
1977 
1978 
IRD AS) 
1980 AND AFTER 


300, 000 
1,000,000 


3. DESCRIPTION 


STATUS OF PROJECT 


| 
{ 


DATE 
COUNCIL 


AWARD OF CONTRACT 
1,300,000 


ACTION 


Nas ; Page 019 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Sanitation and Waste Disposal 
PROJECT NO. B25 2 


DEPT. / AGENCY Engineering 


1975/79 CAPITAL BUDGET 
PROJECT DETAIL 


NET COST 200 , 000 


AMOUNT TO BE FINANCED: 


REGIONAL 200,000 
PROPERTY OWNERS 
OTHER 

TOTAL 200,000 


.« CASH FLOW 7. RELATED PROJECTS 


O.M.B. YEAR REQUIRED PROJECT 

EXPENDITURES: 

PRIOR TO BUDGET DEPT. 
PAGE NO. 


1975 
1976 
1977 
1978 
S75) 
1980 AND AFTER 


3. DESCRIPTION 


200,000 8. STATUS OF PROJECT 


DATE 


Additional drive motors and gears. 
COUNCIL 


AWARD OF CONTRACT 
200,000 


i Capital Budget Page 5 
de PROJECT 4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 
LAND PB he ; 
Auxiliary drive for pit conveyor. CONSTRUCTION 200.000 ~ To reduce interruption of 
OTHER % conveyor operation in garbage 
a pit by increasing power on 
TOTAL 200,000 drive units. 
SUBSIDY NI 
CONTRIBUTIONS : 
TOTAL NIL 
25 MAPS NOS LOCATE PROJECT 


ACTION 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 


1975/79 CAPITAL BUDGET PROJECT NO. 35253 


PROJECT DETAIL 
Capital 


TE ePROIECE 4. CAPITAL COST ESTIMATE 


Sanitary Landfill Site - Development Ree an 5,300,000 
OTHER Ageia Ree ae 
TOTAL 5,300,000 
ee a 
TOTAL NIL 
2. MAP TO LOCATE PROJECT NET COST 5,300,000 


AMOUNT TO BE FINANCED: 

REGIONAL 5,300,000 
PROPERTY OWNERS 

OTHER 


TOTAL 5,300,000 


5. CASH FLOW 
O.M.B. YEAR REQUIRED 


EXPENDITURES: 
PRIOR TO BUDGET 
AS) 
1976 2,300,000 
OT, 3,000,000 
1978 
1979 
1980 AND AFTER 


ped DESCRIPTION 


| Equipment, Access Roads, Landscaping for 
| Eastern and Western Site & SWARU Site. 


5,300, 000 


Page 020 


FUNCTION Sanitation and Waste Disposal 


DEPT. /AGENCY Engineering 


Budget Page 5 
6. NEED FOR PROJECT 


7. RELATED) PROJECTS 


PROJECT 


IDRONEES 
PAGE NO. 


8. STATUS OF PROJECT 


DATE ACTION 
COUNCIL 


AWARD OF CONTRACT 


Page 021 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Conservation of Health 
1975/79 CAPITAL BUDGET Peer Ne Ze o9> 
PROJECT DETAIL DEPT. /AGENCY Hamilton Geriatric Foundation 
Capital Budget Page 6 


i. PROJECT 


4. CAPITAL COST ESTIMATE 


LAND 
CONSTRUCTION 
OTHER (Grant) 


Grant to Hamilton Geriatric Foundation 


1,950,000 


TOTAL 1,950,000 


SUBSIDY 
CONTRIBUTIONS 153,000 


wn 


TOTAL 153,000 


2. MAP TO LOCATE PROJECT NET COST 


197 OOO 


AMOUNT TO BE FINANCED: 
REGIONAL 1,797,000 
PROPERTY OWNERS 
OTHER 


TOTAL 1,797,000 


5. CASH FLOW 
O.M.B. YEAR REQUIRED 


EXPENDITURES: 
PRIOR TO BUDGET 500, 000 


ees 1975 1,100,000 
| 3. DESCRIPTION 1976 350,000 
1977 

1978 

1979 


1980 AND AFTER 


TOTAL 1,950,000 


J RELATED] PROJECTS 


6. NEED FOR PROJECT 


PROJECT 


DEPT. 
PAGE NO. 


|oo 


. STATUS OF PROJECT 
DATE 
COUNCIL 


AWARD OF CONTRACT 


_ OMB - 1,950,000 


ACTION 


Page 022 
FUNCTION Social and Family Services | 
PROJECT N5102 

DEPT. /AGENCY Macassa Lodge 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 


1975/79 CAPITAL BUDGET 
PROJECT DETAIL 


Capital Budget 
de PROSEGE 


4. CAPITAL COST ESTIMATE 


LAND 
CONSTRUCTION 1,500,000 
OTHER 


6. NEED FOR PROJECT 


Macassa Lodge Alteration. 


TOTAL 1,500,000 


SUBSIDY 750,000 
CONTRIBUTIONS 


TOTAL 750, 000 


2. MAP TO LOCATE PROJECT NET COST 


750,000 


AMOUNT TO BE FINANCED: 

REGIONAL 750,000 
PROPERTY OWNERS 

OTHER 


750,000 


5. CASH FLOW 7. RELATED PROJECTS 


O.M.B. YEAR REQUIRED PROJECT 


EXPENDITURES: 


RAS 
PRIOR TO BUDGET sae 


PAGE NO. 


OS 200,000 
1976 600,000 
1977 700,000 
1978 

Is) 

1980 AND AFTER 


3. DESCRIPTION STATUS OF PROJECT 


DATE ACTION 


COUNCIL 


AWARD OF CONTRACT 


TOTAL 1,500,000 
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REGIONAL MUNICIPALITY OF HAMILTON-WENT WORTH FUNCTION Community Planning and Development 
1975/79 CAPITAL BUDGET PROJECT No. Land Acquisition-Industrial Development 


PROJECT: DETAIL DEPT. /AGENCY Planning 


Capital Budget Page 8 
Rees PROJECT 4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 
LAND 5,000,000 , : 
Industrial Land Acquisition. CONSTRUCTION To ensure availability of land 
OTHER for new, expanded & relocation 
hina | OLwexcUstinesimdustry,torsetea 
TOTAL 5,000,000 standard for industrial parks in 
SUBSIDY Mose La tareas: satomstabalige: kand 
2,000,000 prices; to create jobs & derive 
Soe 1 ——— | tax dollars from land & bldgs; 
TOTAL 2,000,000 to aid traffic flow, locating 
Hil sa dndustry near residential areas 
| 2, MAP TO LOCATE PROJECT NET COST 3,000, 000 throughout the Region and suited 


to their market. 


AMOUNT TO BE FINANCED: 

REGIONAL 3,000,000 
PROPERTY OWNERS 

OTHER 


TOTAL 3,000,000 


5. CASH FLOW RELATED PROJECTS 
O.M.B. YEAR REQUIRED PROJECT 


EXPENDITURES: 
DEPT. 
PRIOR TO BUDGET 
PAGE NO. 
et 1975 1,000,000 
| 3. DESCRIPTION 1976 1,000,000 . STATUS OF PROJECT 
Pies 1977 1,000,000 DATE ACTION 
1978 1,000,000 COUNCIL 
1979 1,000,000 


1980 AND AFTER 


AWARD OF CONTRACT 


TOTAL 5,000,000 


3 
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| REGIONAL MUNICIPALITY OF HAMILTON-WENY WORTH FUNCTION Community Planning and Development 
1975/79 CAPITAL BUDGET PrRoJEcT NO. Land Acquisition -— Future Development 
PROJECT DETAIL DEPT. /AGENCY Planning 
Capital Budget Page 9 
lea Pe ROTECL 4, CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 
LAND 30,000,000 : i 
Land assembly for future development. CONSTRUCTION To ensure availability of land 
OTHER for housing & associated land 
) Dasa | ses fon the -nutune. sAcquisi tion 
TOTAL 30,000,000 of substantial parcels of new 
BARAT AAA «| vLand 5-10 years ahead of devel-— 
Aiea ZI AER 200 opment will help to stabilize 
land prices & provide a basis 


TOTAL 27,000,000 for planned and directed growth 
Dim imamene | pt hcOuChoutruthe Rep lon. 


2. MAP TO LOCATE PROJECT 


NET COST 3,000,000 


AMOUNT TO BE FINANCED: 

REGIONAL 3, 000, 000 
PROPERTY OWNERS 

OTHER 


TOTAL 3,000,000 


5. CASH FLOW 7. RELATED PROJECTS 

O.M.B. YEAR REQUIRED PROJECT 
EXPENDITURES: 
PRIOR TO BUDGET ea 

ce a PAGE NO. 

| 3, DESCRIPTION 1976 10,000,000 8. STATUS OF PROJECT 

1977 10,000,000 DATE ACTION 
1978 5,909, 000 COUNCIL 
1979 2,500,000 
1980 AND AFTER 2,500,000 


~ | AWARD: OF CONTRACT 


TOTAL 30,000,000 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Financial 


1975/79 CAPITAL BUDGET PROJECT NO. 33590 
PROJECT DETAIL DEPT. /AGENCY Finance 


Capital Budget Page 10 
ieee Oe Cae « CAPIVAL COST ESTIMATE 6. NEED FOR PROJECT 


| 

| 

| 

| : | LAND ( 
: 

| 

| 


Capital Contingency CONSTRUCTION ( 500,000 Provide an allowance for over- 
OTHER ( expenditure on various projects 

throughout the Region. 

500, 000 


SUBSIDY 


CONTRIBUTIONS ee 


NIL 


2. MAP TO LOCATE PROJECT NET COST 500, 000 


AMOUNT TO BE FINANCED: 

REGIONAL ( 

PROPERTY OWNERS ( 500,000 
OTHER ( 


TOTAL 500,000 


. CASH FLOW 7. RELATED PROJECTS 
O.M.B. YEAR REQUIRED PROJECT 
EXPENDITURES: 

- 
PRIOR TO BUDGET PReAL 
PAGE NO. 


“nae 1975 500,000 
_| 3. DESCRIPTION 1976 


8. STATUS OF PROJECT 
BS) DATE ACTION 


1978 COUNCIL 
1979 
1980 AND AFTER 


AWARD OF CONTRACT 
500,000 


REGIONAL MUNICIPALITY OF HWAMILTON-WENTWORTH FUNCTION Financial 
PROJECT NO. 64501 


DEPT. /AGENCY Finance 


1975/79 CAPITAL BUDGET 
PROJECT DETAIL 


uate Capital Budget Page 11 
dis PROJECT 4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 
LAND : i 
Gipttal Levy CONSTRUCTION NIL To provide approximately 1/4 of 
OTHER an equalized Mill for the 
——_—_————— | reduction of Debenture Debt 
TOTAL NIL requirements of the Region. 
SUBSIDY 
CONTRIBUTIONS 5,000,000 
TOTAL 5,000,000 
pee MAR TO. LOCATE PROJECT NET COST (5,000,000) 


AMOUNT TO BE FINANCED: 

REGIONAL (5,000,000) 
PROPERTY OWNERS 

OTHER 


TOTAL (5,000,000) 


5. CASH FLOW 7. RELATED PROJECTS _ 
O.M.B. YEAR REQUIRED PROJECT 
EXPENDITURES: 
PRIOR TO BUDGET a 
ae 1975 (940, 000) Be Ne 
eed DESCRIPTION 1976 (970,000) 8. STATUS OF PROJECT 
1977 (1,000'000) DATE ACTION 
1978 (1,030,000) COUNCIL 
1979 (1,060,000) 


1980 AND AFTER 
AWARD, OF CONTRACT 


TOTAL (5,000,000) 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Storm Sewer 
1975/79 CAPITAL BUDGET PROJECT NO. 34202 
PROJECT DETAIL DEPT. / AGENCY Engineering 


Capital Budget : Page 12 and 21 


1s PROJECT —\Sewers 4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 
LAND 
av ' 
Upper Wentworth St. Approx. 170 CONSTRUCTION 1.100.000 
South of Inverness Ave. to : ‘d 3 
E f OTHER 
Concession, Concession St. From 
Upper Wentworth to Cliff and TOTAL 
: ; 1,100,000 
Cliff Avenue from Concession to Seana EP See RR 
Mountain Park (F/PWCPF) SE Pe Ly 605000 
CONTRIBUTIONS 345,000 
TOTAL 385,000 
2. MAP TO LOCATE PROJECT NET COST 


715,000 


AMOUNT TO BE FINANCED: NOTE: 

REGIONAL AY ee ace 715,000 Approximate Split - Gross Net 

PROPERTY OWNERS © 1 er : BD 785 

OTHER fo an. rainage 60 430 
TOTAL 715,000 


- CASH FLOW 7. RELATED PROJECTS 


O.M.B. YEAR REQUIRED — Received PROJECT 

EXPENDITURES: 

PRIOR TO BUDGET 4,000 DEPT. 
PAGE NO. 


1975 
1976 
Och 
1978 
1979 
1980 AND AFTER 


1,096,000 


3. DESCRIPTION 


8. STATUS OF PROJECT 


DATE ACTION 


COUNCIL 


“0 


AWARD. OF CONTRACT 


TOTAL 1,100,000 


3 


Te albicans Carona 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 


Loe PROJECT 


Reconstruct Sewers & Private Drains on 
Breadalbane St., King St. to Lochearne 
and on Lochearne St. 
225' westerly (F/PWCPF) 


-2. MAP TO LOCATE PROJECT 


3. DESCRIPTION 


FUNCTION 
PROJECT NO. 
DEPT. /AGENCY 


1975/79 CAPITAL BUDGET 
PROJECT DETAIL 


- CAPITAL COST ESTIMATE 


LAND 
CONSTRUCTION 


- Breadalbane to OTHER 
TOTAL 


SUBSIDY 
CONTRIBUTIONS 


NET COST 


AMOUNT TO BE FINANCED: 


; Surcharge 
Sante L.D. Rate 
PROPERTY OWNERS 


OTHER 


5. CASH FLOW 
O.M.B. YEAR REQUIRED 


EXPENDITURES: 
PRIOR TO BUDGET 
1975 

1976 

1977 

1978 

Ae Ts 

1980 AND AFTER 


Received 


Storm Sewer 
38227 
Engineering 


Capital Budget 


6. NEED FOR PROJECT 


335,000 


335,000 


95,000 
130,000 


205,000 


NOTE: 
Approximate Split - Gross 
40% Sewage Works 
60% Land Drainage 


205,000 Net 


134 80 
201 125 


205,000 
7. RELATED PROJECTS 


PROJECT 


DEPT. 
PAGE NO. 


270,000 


65,000 
8. STATUS OF PROJECT 
DATE ACTION 


COUNCIL 


AWARD OF CONTRACT 
335,000 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Storm Sewer | 
1975/79 CAPITAL BUDGET PROJECT NO. 33239 
PROJECT DETAIL DEPT. /AGENCY Engineering 


F/P WCPF Capital Budget Pape? land Si 


1. PROJECT 4, CAPITAL COST ESTIMATE 


LAND 
CONSTRUCTION 258,000 
OTHER 


6. NEED FOR PROJECT 


Reconstruct Sewers & Private Drains on 
Breadalbane St. - from Lochearne to 
Jones and on Jones St. - from Breadalbane 


to 480' Westerly. (F/PWCPF) TOTAL 258,000 
SUBSIDY 68,000 
CONTRIBUTIONS 85,000 


153,000 


2. MAP TO LOCATE PROJECT 


NET COST 105,000 


AMOUNT TO BE ein hae NOTE: 

REGIONAL Se Ne cle 105,000 Approximate Split - Gross Net 
PROPERTY OWNERS 40% Sewage Works 103 40 
OTHER 60% Land Drainage 155 65 


105,000 


5. CASH FLOW 
O.M.B. YEAR REQUIRED Received 


7. RELATED PROJECTS 
PROJECT 


EXPENDITURES: 
PRIOR TO BUDGET 


55,000 
1975 203,000 
1976 

1977 
1978 
1979 
1980 AND AFTER 


3. DESCRIPTION 


8. STATUS OF PROJECT 
DATE 


ACTION 


COUNCIL 


AWARD OF CONTRACT 


258,000 


eae 
pi os er vip 
PSs fed ' = 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 


1975/79 CAPITAL BUDGET 
PROJECT DETAIL 


| 1. PROJECT 
Construction of a Sanitary Trunk Sewer 


from Limeridge Rd. at Waldo Rd. to 
Stone Church Rd. 


2. MAP TO LOCATE PROJECT 


3. DESCRIPTION 


FUNCTION 


PROJECT NO. 
DEPT. /AGENCY 


4. CAPITAL COST ESTIMATE 


LAND 
CONSTRUCTION 
OTHER 


TOTAL 


SUBSIDY 
CONTRIBUTIONS 


TOTAL 


NET COST 


AMOUNT TO BE FINANCED: 


S. Surcharge 
RE 
aes ae L.D. Rate 
PROPERTY OWNERS 


OTHER 


5. CASH FLOW 
O.M.B. YEAR REQUIRED 


EXPENDITURES: 
PRIOR TO BUDGET 
LOFS 

1976 

1977 

1978 

1979 

1980 AND AFTER 


Page 030 


Storm Sewer 


38236 


725,000 


725,000 


20,000 
100, 000 


at ee 


120,000 


605,000 


605,000 


605,000 


Received 


32,000 
693,000 


725,000 


Capital Budget 


Page 12 and 20 


6. NEED FOR PROJECT 


NOTE: 

Approximate Split - Gross 
85% Sewage Works 615 
15% Land Drainage 110 


7. RELATED PROJECTS 
PROJECT 


DEPT. 
PAGE NO, 


8. STATUS OF PROJECT 
DATE 


ACTION 
COUNCIL 


AWARD OF CONTRACT 
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Se 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Storm Sewer 
1975/79 CAPITAL BUDGET PROJECT NO. 34233 
PROJECT DETAIL DEPT./AGENCY Engineering 


Capital Budget Page 12 


jee PROJECT « CAPITAL COST ESTIMATE 


LAND 
CONSTRUCTION 1,350,000 
OTHER 


6. NEED FOR PROJECT 


Southwest Central Storm Sewer - 
Ray., Bold., Queen St., Duke St., 
Jackson St. (F/PWCPF) 


1,350,000 


SUBSIDY 
CONTRIBUTIONS 


300, 000 


300,000 


2. MAP TO LOCATE PROJECT NET COST 


1,050,000 


AMOUNT TO BE FINANCED: 
REGIONAL L.D. Rate 1,050,000 
PROPERTY OWNERS 


OTHER 


TOTAL 1,050,000 


. CASH FLOW 7. RELATED PROJECTS 


O.M.B. YEAR REQUIRED PROJECT 
EXPENDITURES: 2,000 
apy 
PRIOR TO BUDGET 1,348,000 eee 
PAGE NO. 


1975 
1976 
1977 
1978 
NUS) 
1980 AND AFTER 


3. DESCRIPTION 


8. STATUS OF PROJECT 
DATE 


ACTION 


COUNCIL 


AWARD OF CONTRACT 


TOTAL 1,350,000 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Storm Sewer 


1975/79 CAPITAL BUDGET PROJECT NO. 34234 
PROJECT DETAIL DEPT. /AGENCY Engineering 


Capital Budget 


i ePROJECT - CAPITAL COST ESTIMATE 6. NEED. FOR PROJECT 


LAND 
Construction of Storm Sewers and Repairs CONSTRUCTION 627,000 
on Caroline St., Markland St., OTHER 
PWCPF 
Charlton Avenue (F/PWCPF) 627,000 


SUBSIDY 100,000 
CONTRIBUTIONS 170,000 


270,000 


2. MAP TO LOCATE PROJECT NET COST 


357,000 


AMOUNT TO BE FINANCED: 
REGIONAL L. D. Rate 357,000 
PROPERTY OWNERS 


OTHER 
357,000 


. CASH FLOW - RELATED PROJECTS 
O.M.B. YEAR REQUIRED PROJECT 


EXPENDITURES: 


PRIOR TO BUDGET ; DEPT. 
1975 PAGE NO. 


627,000 
3. DESCRIPTION 1976 8. STATUS OF PROJECT 


1977 DATE ACTION 


1978 COUNCIL 
1979 


1980 AND AFTER 
AWARD OF CONTRACT 


627,000 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Storm Sewer | 
: 1975/79 CAPITAL BUDGET PROJECT NO. 34205 ) 
PROJECT DETAIL DEPT. /AGENCY Engineering | 
Capital Budget Page 13 
1. PROJECT ne 4&4. CAPITAL COST ESTIMATE | 6. NEED FOR PROJECT 
3 LAND . 
Mountain Ave. — between CONSTRUCTION 150,000 
Aberdeen Ave. & Hillcrest Ave. OTHER / 
TOTAL 150,000 
SUBSIDY —_ a ee 
CONTRIBUTIONS ) 
TOTAL NIL 
2. MAP TO LOCATE PROJECT NET COST 150,000 | 
: 
AMOUNT TO BE FINANCED: 
REGIONAL L.D. Rate 150,000 
PROPERTY OWNERS 
OTHER 
TOTAL 150,000 
5. CASH FLOW 7. RELATED PROJECTS 
O.M.B. YEAR REQUIRED Received PROJECT 
EXPENDITURES: 
PRIOR TO BUDGET 2,000 ates ee 
1975 148,000 age Rai 
3. DESCRIPTION 1976 8. STATUS OF PROJECT 
1977 DATE ACTION 
1978 COUNCIL 
1979 


AWARD OF CONTRACT 
TOTAL 150,000 OMB 


1980 AND AFTER 


aes oe at ne -s 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION 


Storm Sewer 
1975/79 CAPITAL BUDGET PROJECT NO. 38236 
PROJECT DETAIL DEPT./AGENCY Engineering 


Capital Budget 


i. PROJECT 4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 


LAND 


CONSTRUCTION 
OTHER To provide service to lands 


along Rymal Road from approx. 
Trinity Church Rd. to Upper 
SUBSIDY eI ae Sherman Ave. 


CONTRIBUTIONS 


Mountain Industrial Trunk Sewer - 
branch storm sewers between Stone 
Church Road and Rymal Road 


2. MAP TO LOCATE PROJECT NET COST 


AMOUNT TO BE FINANCED: 
REGIONAL L.D.R. 
PROPERTY OWNERS 

OTHER 


. CASH FLOW - RELATED PROJECTS 
O.M.B. YEAR REQUIRED PROJECT 


EXPENDITURES: Trunk Sanitary Sewer 


PRIOR TO BUDGET pee 
1975 PAGE NO. 


3. DESCRIPTION 1976 . STATUS OF PROJECT 


O97 DATE ACTION 


This item is in conjunction with the 
trunk sanitary sewer and will provide 1978 COUNCIL 
for branch outfall sewers. The natural 1979 

creek is to remain as the main channel. 


1980 AND AFTER 
AWARD OF CONTRACT 


80, 000 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Storm Sewer 
PROJECT NO. 35200 


DEPT./AGENCY Engineering 


1975/79 CAPITAL BUDGET 
PROJECT DETAIL 


Capital Budget Page 13 


des PROJECT 4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 


ieee To provide s 34 ie 
Gershame Trunk Storm Sewer CONSTRUCTION 320,000 P eGveice CO 
OTHER Gershame Neighbourhood 


320,000 * Note: Future recovery 


from subdividers is estimated 
at $100,000. 


SUBSIDY 
CONTRIBUTIONS 


2. MAP TO LOCATE PROJECT NET COST 320,000 


AMOUNT TO BE FINANCED: 

REGIONAL L.D.R. 320,000 
PROPERTY OWNERS 
OTHER 


320,000 


CASH FLOW 7. RELATED PROJECTS 


O.M.B. YEAR REQUIRED PROJECT 

EXPENDITURES: 

PRIOR TO BUDGET DEPT. 
PAGE NO. 


ESS) 30,000 
1976 290,000 
aN OWer 
1978 
1979 
1980 AND AFTER 


3. DESCRIPTION . STATUS OF PROJECT 


DATE 


Branch trunk sewer from existing open 
channel to Greenhill Ave. 


ACTION 


COUNCIL 


AWARD OF CONTRACT 
320,000 


Page 036 


a 


| REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Storm Sewer 
| 1975/79 CAPITAL BUDGET PROJECT NO. 32232 
PROJECT DETAIL DEPT. /AGENCY Engineering 


Capital Budget Page 13 


live PROJECT 


4. CAPITAL COST ESTIMATE 


LAND 
CONSTRUCTION 100,000 
OTHER 


6. NEED FOR PROJECT 


Chedoke Creek Inlet Improvements To increase inlet capacity 


under adverse conditions. 
100,000 


SUBSIDY 
CONTRIBUTIONS 


2. MAP TO LOCATE PROJECT 


IRB OES (GLOSS IR aa RS PRN IEC eae tee Related to channel improvement¢$ 
tas Thy Sr a See by City. 


AMOUNT TO BE FINANCED: 
REGIONAL L.D.R. 100,000 
PROPERTY OWNERS 


OTHER 


TOTAL 100, 000 


CASH FLOW 


- RELATED PROJECTS 
PROJECT 


O.M.B. YEAR REQUIRED 1975 


EXPENDITURES: 
PRIOR TO BUDGET 
1975 
1976 
LOT? 
1978 
1979 
1980 AND AFTER 


DEPT. 
PAGE NO. 


100,000 


Br DESCRIP TION - STATUS OF PROJECT 


DATE ACTION 


Modifications to existing inlet structure 
to avoid blockage. 


COUNCIL 


AWARD OF CONTRACT 


100,000 


Page 037 


=| 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Storm Sewer 
PROJECT NO. 33237 


DEPT. /AGENCY Engineering 


1975/79 CAPITAL BUDGET 
PROJECT DETAIL 


Capital Budget Page 13 


ee ROJECL 4. CAPITAL COST ESTIMATE 


LAND 
CONSTRUCTION 165,000 
OTHER 


6. NEED FOR PROJECT 


York Street from Inchbury St. to 


To relieve an existing 
Woodbine Ave., - Storm Sewer 


combined sewer before the 
York St. is repaved. 


TOTAL 165,000 


SUBSIDY M.T.C. 65,000 
CONTRIBUTIONS 


65,000 


2. MAP TO LOCATE PROJECT NET COST 100,000 


AMOUNT TO BE FINANCED: 


REGIONAL L.D.R. 100,000 
PROPERTY OWNERS 


OTHER 


100,000 


CASH FLOW 7. RELATED PROJECTS 


O.M.B. YEAR REQUIRED PROJECT 

EXPENDITURES: 

PRIOR TO BUDGET DEPT. 
PAGE NO. 


1975 10,000 
1976 155,000 
1977 
LORS 
NOYES 
1980 AND AFTER 


3. DESCRIPTION 


8. STATUS OF PROJECT 


Local storm sewer with drains but 
without road repairs. 


DATE ACTION 


COUNCIL 


AWARD OF CONTRACT 
165,000 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 
1975/79 CAPITAL BUDGET PROJECT NO. 34246 
PROJECT DETAIL 


Capital 


I SPROJECT 4. CAPITAL COST ESTIMATE 


LAND 
CONSTRUCTION 565,000 
OTHER 


Paradise Rd. from King St. to Norwood 
and on Norwood from Paradise Rd. to 

Longwood Rd. and on Longwood Rd. from 
Norwood to Franklin. 


TOTAL 565,000 


SUBSIDY -M.T.C. 150,000 
CONTRIBUTIONS 


150,000 


2. MAP TO LOCATE PROJECT NET COST 415,000 


AMOUNT TO BE FINANCED: 
REGIONAL L.D.R. 415,000 
PROPERTY OWNERS 
OTHER 


415,000 


CASH FLOW 
O.M.B. YEAR REQUIRED 


EXPENDITURES: 
PRIOR TO BUDGET 
1975 
1976 
1977 
1978 
1979 
1980 AND AFTER 


565,000 


3. DESCRIPTION 


24" - 35" Storm relief sewer 


TOTAL 565,000 


Page 038 


FUNCTION Storm Sewer 


DEPT. /AGENCY Engineering 


Budget Page 14 


6. NEED FOR PROJECT 


To avoid basement flooding 


7. RELATED PROJECTS 


PROJECT 


DEPT. 
PAGE NO. 


8. STATUS OF PROJECT 
DATE ACTION 
COUNCIL 1975 


AWARD OF CONTRACT 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 


1975/79 CAPITAL BUDGET PROJECT NO. 32236 


PROJECT DETAIL 
Capital 
Ie PROJECT 4. CAPITAL COST ESTIMATE 


LAND 
CONSTRUCTION 420,000 
OTHER 


Alpine, Mountain Park, Bellwood Ave., Up. 
Wentworth St. - Storm Sewers 


420,000 
SUBSIDY 170,000 

CONTRIBUTIONS 
170,000 


2. MAP TO LOCATE PROJECT NET COST 250,000 


AMOUNT TO BE FINANCED: 
REGIONAL L.D.R. 250,000 
PROPERTY OWNERS 
OTHER 


250,000 


- CASH FLOW 
O.M.B. YEAR REQUIRED 


EXPENDITURES : 
PRIOR TO BUDGET 
led 220,000 
1976 200,000 
1977 
1978 
1979 
1980 AND AFTER 


3. DESCRIPTION 


Local storm sewers, private drain, and 
road repairs. 


TOTAL 420,000 


Page 039 


FUNCTION Storm Sewer 


DEPT. /AGENCY Engineering 


Budget Page 14 
6. NEED FOR PROJECT 
To replace a deteriorated, 


undersized, and shallow 
combined sewer. 


7. RELATED PROJECTS 
PROJECT 


DEPT. 
PAGE NO. 


8. STATUS OF PROJECT 
DATE — ACTION 
COUNCIL 


AWARD OF CONTRACT 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Storm Sewer 


1975/79 CAPITAL BUDGET PROJECT NO. 34247 
PROJECT DETAIL DEPT. /AGENCY Engineering 
Capital Budget 


Ie PROJECT. 4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 


LAND 
East End Arena - Arena Road CONSTRUCTION 150,000 To prevent land drainage 


OTHER with new streets associated. 


with East End Arena 
TOTAL 150,000 


SUBSIDY 
CONTRIBUTIONS 


2, MAP TO LOCATE PROJECT NET COST 


AMOUNT TO BE FINANCED: 
REGIONAL L.D.R. 150,000 
PROPERTY OWNERS 


OTHER 
150,000 


5. CASH FLOW 7. RELATED PROJECTS 
O.M.B. YEAR REQUIRED PROJECT 


EXPENDITURES: 
PRIOR TO BUDGET 


1975 150,000 PAGE NO. 
3 DESCRIPTION 1976 


DEPT. 


fay STATUS OF PROJECT 

Storm Sewer 1977 DATE ACTION 
1978 COUNCIL 
1979 


1980 AND AFTER 
AWARD OF CONTRACT 


TOTAL 150,000 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Storm Sewer 


1975/79 CAPITAL BUDGET 
PROJECT DETAIL 


Le ROJECE 


Beechwood Ave. from Gage Ave. to Leinster 
- Storm sewer 


2. MAP TO LOCATE PROJECT 


3. DESCRIPTION 


Storm relief sewer, including road 
repairs, to intercept flow from 
existing sewers. 


PROJECT NO. 34242 
DEPT. /AGENCY Engineering 


Capital Budget 


4, CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 


LAND 
CONSTRUCTION 135,000 
OTHER 


135,000 


SUBSIDY 30,000. 
CONTRIBUTIONS 


30,000 


NET COST 105,000 


AMOUNT TO BE FINANCED: 


REGIONAL Deak. 105,000 
PROPERTY OWNERS 


OTHER 
105,000 


- CASH FLOW 7. RELATED PROJECTS 


O.M.B. YEAR REQUIRED PROJECT 


EXPENDITURES: 

PRIOR TO BUDGET aa 

pore 135,000 PAGE NO. 

1976 8. STATUS OF PROJECT 
1977 DATE 


1978 COUNCIL 
1979 
1980 AND AFTER 


AWARD OF. CONTRACT 
TOTAL 135,000 


ACTION 


Page 042 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Storm Sewer 
1975/79 CAPITAL BUDGET PROJECT NO. 32233 
PROJECT DETAIL DEPT. /AGENCY Engineering 
Capital Budget Page 14 


ba PROJECT 


CAPITAL COST ESTIMATE 


LAND 
CONSTRUCTION 2,000,000 
OTHER 


6. NEED FOR PROJECT 


South west central sewer Improvements 


To provide basic trunk sewer 
Phase II 


for future sewer construction 
in the S-W Central area and 
relief sewers on Catharine St. 


TOTAL 2,000,000 


SUBSIDY 
CONTRIBUTIONS 


TOTAL 


2. MAP TO LOCATE PROJECT NET COST 


2,000, 000 


AMOUNT TO BE FINANCED: 


REGIONAL L.D.R. 2,000,000 
PROPERTY OWNERS 


OTHER 


TOTAL 2,000,000 


. CASH FLOW 
O.M.B. YEAR REQUIRED 1976 


|~ 


- RELATED PROJECTS _ 
PROJECT 


EXPENDITURES: 
PRIOR TO BUDGET 
LOTS 
1976 1,000,000 
1977 1,000,000 
1978 
1979 
1980 AND AFTER 


DEPT. 
PAGE NO. 


3. (DESCRIPTION 


8. STATUS OF PROJECT 


DATE ACTION 


60" diameter trunk storm sewer COUNCIL 


AWARD OF CONTRACT 
TOTAL 2,000,000 


1975/79 CAPITAL BUDGET 
PROJECT DETALL 


1. PROJECT 


Red Hill Creek Trunk Sewer - from CMHC 
lands to Upper Wentworth Street - 
Storm Sewer 


2. MAP TO LOCATE PROJECT 


3. DESCRIPTION 


Trunk Storm Sewer 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 


5. CASH FLOW 


FUNCTION 


DEPT. /AGENCY 


4. CAPITAL COST ESTIMATE 


LAND 
CONSTRUCTION 300, 000 
OTHER 

TOTAL 300,000 
SUBSIDY 
CONTRIBUTIONS 

TOTAL 
NET COST 300,000 
AMOUNT TO BE FINANCED: 
REGIONAL 1L.D.R. 300,000 


PROPERTY OWNERS 
OTHER 


TOTAL 300, 000 


O.M.B. YEAR REQUIRED 


EXPENDITURES: 
PRIOR TO BUDGET 
OWS 
1976 
UOT 
1978 
L979 
1980 AND AFTER 


300, 000 


300, 000 


Capital Budget 


6. NEED FOR PROJECT 


Page 043 


Storm Sewer 
PROJECT NO. 32235 


Engineering 


The project is required to 
permit development in the 
Red Hill Creek Basin - west 
of Upper Wentworth St. 
O.H.C. is to construct trunk 
to the west limit of CMHC 
lands. This project will 
extend it to Wentworth St., 
from where on it is to be a 
rated project. 


7. RELATED PROJECTS 


PROJECT 
Sanitary Sewer 
DEPT. 

PAGE NO. 


8. STATUS OF PROJECT 


DATE ACTION 
COUNCIL 


AWARD OF CONTRACT 


Page 044 
ee ee ea ee PhO hh 
FUNCTION Storm Sewer 
PROJECT NO. 31200 


DEPT./AGENCY Engineering 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 


1975/79 CAPITAL BUDGET 
PROJECT DETAIL 


Capital Budget Page 15 
PROJECT 4. CAPITAT, COST ESTIMATE 6. NEED FOR PROJECT 
LAND 
Mountain Park, Summit, Hamilton Viewpoint CONSTRUCTION 380,000 To replace existing combined 
and Poplar Streets - Storm Sewer OTHER sewers which are too small 
ate 380, 000 and are defective. 
SUBSIDY M.T.C. 150,000 
CONTRIBUTIONS 
TOTAL 150,000 
2. MAP’ TO LOCATE PROJECT NET COST 230,000 


AMOUNT TO BE FINANCED: 


REGIONAL L.D.R. 230,000 
PROPERTY OWNERS 
OTHER 


TOTAL 230,000 


CASH FLOW 7. RELATED PROJECTS 


O.M.B. YEAR REQUIRED PROJECT 

EXPENDITURES: 

PRIOR TO BUDGET ae 
PAGE NO. 


NS) 
1976 
1977 
1978 
TTA] 
1980 AND AFTER 


3. DESCRIPTION 


380,000 


8. STATUS OF PROJECT 


DATE ACTION 


Construction of local sewers together 
with private drains and pavement 
restoration. 


COUNCIL 


AWARD OF CONTRACT 
380,000 


1975/79 CAPITAL BUDGET 
PROJECT DETAIL 


1. PROJECT 


King Street from Bay Street to Dundurn 
Street -. Storm Sewer 


2. MAP TO LOCATE PROJECT 


3. DESCRIPTION 


Relief storm sewers on King Street 
together with private drains. 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 


4. CAPITAL COST ESTIMATE 


LAND 
CONSTRUCTION 
OTHER 

TOTAL 
SUBSIDY M.T.C. 
CONTRIBUTIONS 

TOTAL 
NET COST 


AMOUNT TO BE FINANCED: 
REGIONAL [L.D.R. 
PROPERTY OWNERS 

OTHER 


TOTAL 


CASH FLOW 
O.M.B. YEAR REQUIRED 


EXPENDITURES: 
PRIOR TO BUDGET 
1975 
1976 
1977 
1978 
1979 
1980 AND AFTER 


FUNCTION 
PROJECT NO. 34244 
DEPT. /AGENCY Engineering 


Page 045 


Storm Sewer 


Capital Budget Page 15 


6. NEED FOR PROJECT 


500,000 
To up grade parts of the storm 
sewer system before the City 
500,000 of Hamilton reconstructs the 
SOHONONO oT pavement in 1976. 
> 
200,000 


300,000 


300, 000 


300, 000 


7. RELATED PROJECTS 
PROJECT 


City Road Reconstruction 
DEPT. 
PAGE NO. 


500,000 8. STATUS OF PROJECT 


DATE 


ACTION 


COUNCIL 


AWARD OF CONTRACT 


500,000 


Page 046 


| REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Storm Sewer 
| 1975/79 CAPITAL BUDGET PROJECT NO. 36201 
PROJECT DETAIL DEPT./AGENCY Engineering 
Capital Budget Page 15 


ey PROJECT, 


4. CAPITAL COST ESTIMATE 


LAND 
CONSTRUCTION 130,000 
OTHER 


6. NEED FOR PROJECT 


Barnesdale Avenue from King Street to 
Vineland Street 


To relieve basement flooding 
and prevent disturbance of 
new pavement 


TOTAL 130,000 


SUBSIDY M.T.C. USO SD00s. >. = 
CONTRIBUTIONS 


TOTAL 


50,000 


2. MAP TO LOCATE PROJECT 


NET COST 80,000 


AMOUNT TO BE FINANCED: 
REGIONAL L.D.R. 80,000 
PROPERTY OWNERS 


OTHER 


. CASH FLOW 
O.M.B. YEAR REQUIRED 1976 


7. RELATED PROJECTS 
PROJECT 


City Reconstruction Programme 


EXPENDITURES: 
PRIOR TO BUDGET 
1975 
1976 130,000 
1977 
1978 
1979 
1980 AND AFTER 


DEPT. 
PAGE NO. 


3. DESCRIPTION 8. STATUS OF PROJECT 


DATE ACTION 


Local Storm Sewer 


COUNCIL 


AWARD OF CONTRACT 


130,000 


REGIONAL MUNICIPALITY OF NAMILTON-WENTIWORTH 


Tea ROCEG LE 


1975/79 CAPITAL BUDGET 


PROJECT DETATL 


Mountain Industrial Trunk Storm Sewer 
Rymal Road to 2100' southerly. 


2. MAP TO LOCATE PROJECT 


3. DESCRIPTION 


Branch storm sewers associated with 


above 


FUNCTION 


PROJECT NO. 33240 


DEPT. /ACENCY 


Capital Budget 
4. CAPITAL COST ESTIMATE 


LAND 
CONSTRUCTION 50,000 
OTHER 

TOTAL 50,000 
SUBSIDY 
CONTRIBUTIONS 

TOTAL --~-------- 
NET COST 50,000 
AMOUNT TO BE FINANCED: 
REGIONAL L.D.R. 50,000 
PROPERTY OWNERS 
OTHER 

TOTAL 50,000 


CASI FLOW 


O.M.B. YEAR REQUIRED NOI; 


EXPENDITURES: 
PRIOR TO BUDGET 
1975 

1976 

1977 

1978 

Bey AS] 

1980 AND AFTER 


TOTAL 50,000 


Storm Sewer 


Engineering 


Pape wOay i 


Page 15 | 
6. NEED FOR PROJECT 
To permit development of lands 


south of Rymal Road within 
Red Hill Creek Basin. 


7. RELATED PROJECTS _ 
PROJECT 
Sanitary Trunk Sewer 
DEPT. 


PAGE NO. 


8. STATUS OF PROJECT 
DATE ACTION 
COUNCIL 


AWARD OF CONTRACT 
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Page 048 
REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Storm Sewer 
1975/79 CAPITAL BUDGET PROJECT NO. = 33238 
PROJECT DETAIL DEPT./AGENCY Engineering 
Capital Budget Page 15 
ee ROUSE 4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 
LAND | 
McNab Street storm sewer - Cannon St. CONSTRUCTION 2,500,000 To relieve an existing trunk 
to Harbour. OTHER storm sewer servicing the 
=i ere ene Pe central C.B.D. and separating 
TOTAL 2,500,000 sewers in the C.B.D. 
SUBSIDY 
CONTRIBUTIONS 
ee to 4 TOTAL 
2. MAP TO LOCATE PROJECT NET COST 2,500,000 
AMOUNT TO BE FINANCED: 
REGIONAL 2,500,000 
PROPERTY OWNERS 
OTHER 
TOTAL 2,500,000 
5. CASH FLOW 7. RELATED PROJECTS _ 
O.M.B. YEAR REQUIRED 1977 PROJECT 
EXPENDITURES: 
[pT 
PRIOR TO BUDGET UpE: 
GE 
1975 PA NO 
3. DESCRIPTION 1976 8. STATUS OF PROJECT 
1977 500,000 DATE ACTION 
1978 1,500,000 COUNCIL 
1979 500,000 


1980 AND AFTER 
AWARD OF CONTRACT 


TOTAL 2,500,000 


Page 
REGTONAL MUNTCIPALTTY OF HAMIL'TON-WENTWORTH FUNCTION Storm Sewer 
1975/79 CAPITAL BUDGET PROJECT NO. 39246 
PROJECT DETATL DEPT. /ACENCY Engineering 


1. PROJECT 


4. CAPITAL COST ESTIMATE 


LAND 
CONSTRUCTION 700,000 
OTHER 


East 22nd, East 23rd Streets and 
Queensdale Ave. - Storm Sewer 


TOTAL 700,000 


SUBSIDY M.T.G. 250,000 

CONTRIBUTIONS 
250,000 
2. MAP TO LOGATE PROJECT 


NET COST 


450,000 


AMOUNT TO BE FINANCED: 


REGIONAL L.D.R. 450,000 
PROPERTY OWNERS 


OTHER 


TOTAL 450,000 


5. CASH FLOW 
O.M.B. YEAR REQUIRED 


EXPENDITURES: 
PRIOR TO BUDGET 
O75 
1976 
Oey, 700,000 
1978 
1979 
1980 AND AFTER 


3. DESCRIPTION 


Local storm sewer private drains, and road 
repair. 


700,000 


Capital Budget Page 


6. NEED FOR PROJECT 


Required to relieve basement 


050 


16 


flooding in the area. 


7. RELATED PROJECTS _ 


PROJECT 
DEPT. 
PAGE NO. 


8. STATUS OF PROJECT 
DATE 
COUNCIL 


AWARD OF CONTRACT 


ACTION 


ma: Page 051 


REGIONAL MUNICIPALITY OF NAMIL'TTON-WENTWORTH FUNCTION Storm Sewer 
1975/79 CAPITAL BUDGET PROJECT NO. 32233 
| 
PROJECT DETATL DEPT. /AGENCY Engineering i 
Capital Budget Page 16 | 


be PROJECT G. NEED FOR PROJECT 


LAND 


CONSTRUCTION 1,000,000 
OTHER 


South West Central Area relief sewer 


To regarde the areas combined 
various streets 


Sao own sewer system and connect 
TOTAL 1,000,000 drainage to new trunk. 


| 
SUBSIDY - M.T.C. 300,000. | 
CONTRIBUTIONS 


300,000 
2. MAP TO LOCATE PROJECT 


NET COST 700, 000 


AMOUNT TO BE FINANCED: | 


REGIONAL 700,000 
PROPERTY OWNERS 
OTHER 
TOTAL 700,000 
5. CASH FLOW 2. RELATED PROJECTS _ 
O.M.B. YEAR REQUIRED 1978 PROIECT ag s 
EXPENDITURES: Meira aks 
PRIOR TO BUDGET DEPT. Engineering 
ae PAGE NO. | 
8. STATUS OF PROJECT | 


| 3. DESCRIPTION 1976 
| 1977 DATE 


ACTION 
Local storm relief sewers together 978 
with necessary appurtenances i 600, 000 COUNCIL 


1979 400,000 


1980 AND AFTER 
AWARD OF CONTRACT 


TOTAL 1,000,000 
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REGIONAL MUNICIPALITY OF HWAMIL'TON-WENTWORTH FUNCTION Storm Sewer 
1975/79 CAPITAL BUDGET PROJECT NO. 34241 
PROJECE DELALL DEPT. /AGENCY Engineering 
Capital Budget Page 16 
1. PROJECT 4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 
W A f£ McElroy Ave. t ees T d t floodi 
arren View rom GC oy Ve'. oO CONSTRUCTION Oo reduce pavemen oOo ng 
Mohawk Rd. and on Mohawk Rd. to OTHER Boner 00 to houses on south side of 
approx. 420' easterly. Cn SST SIT Slip DEAE Mohawk Rd. at Warren Ave. 
TOTAL 300,000 
SUBSIDY:. MoT. C. 100,000 
CONTRIBUTIONS 
TOTAL 100,000 
2. MAP TO LOCATE PROJECT NET COST 200,000 


AMOUNT TO BE FINANCED: 


REGIONAL 200,000 
PROPERTY OWNERS 
OTHER 
TOTAL 200,000 
5. CASH FLOW 7. RELATED PROJECTS 
O.M.B. YEAR REQUIRED 1978 PROJECT 
EXPENDITURES: 
PRIOR TO BUDGET es 
1975 PAGE NO. 
3. DESCRIPTION 1976 8. STATUS OF PROJECT 
Pe make e ak 1977 DATE ACTION 
ocal storm relief sewer together wit 
drains and road repairs. 1978 300,000 COUNCIL 
1979 


1980 AND AFTER 


AWARD OF CONTRACT 


TOTAL 300,000 


1975/79 CAPITAL BUDGET 
PROJUCL DETAIL 
| 
| 


i. PROJECT 


Wexford Main to King and related streets. 


2. MAP TO LOCATE PROJECT 


3. DESCRIPTION 


Local relief storm sewers, together 
with drains and road repair. 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION 


Storm Sewer 


PROJECT NO. 39202 
DEPT./ACGENCY Engineering 


4. CAPITAL COST ESTIMATE 


LAND 

CONSTRUCTION 1,100,000 
OTHER 

TOTAL 1,100,000 
SUBSIDY M.T.C. 7 Ui00s 0005... 
CONTRIBUTIONS 

TOTAL 400,000 
NET COST 700,000 
AMOUNT TO BE FINANCED: 
REGIONAL 700,000 
PROPERTY OWNERS 
OTHER 

TOTAL 700,000 

5, CASH FLOW 

O.M.B. YEAR REQUIRED 1979 
EXPENDITURES: 
PRIOR TO BUDGET 
1975 
1976 8. 
1977 
1978 
1979 400,000 
1980 AND AFTER 700,000 


TOTAL 


Capital Budget Page 16 


6. NEED FOR PROJECT 


Page 053 


To reduce basement flooding 
in Wexford Street Area. 


PROJECT 


DEPT. 
PAGE NO. 


STATUS OF PROJECT 


DATE ACTION 


COUNCIL 


AWARD OF CONTRACT 


1,100,000 


1975/79 CAPITAL BUDGET 
PROJECT DETAIL 


| 


1. PROJECT 


Adair, Roxborough and Parkdale to 
Barton St. 


: $e ae 


2. MAP TO LOCATE PROJECT 


Local relief storm sewer together with 


drains and road repairs. 


REGIONAL PUNECTIPALITY OF WAMILTON-WENTWORTH 


FUNCTION 
PROJECT NO. 
DEPT. /AGENCY 


4. CAPITAL COST ESTIMATE 


Page 054 
Storm Sewer 
39203 
Engineering 


Capital Budget Page 16 


6. NEED FOR PROJECT 


LAND 
CONSTRUCTION 800,000 To reduce basement flo 
OTHER in Roxborough and Adai 
SNe ae area. 
TOTAL 800, 000 
SUBSIDY M.T.C. 300, 000 
CONTRIBUTIONS 
TOTAL 300,000 
NET COST 500,000 
AMOUNT TO BE FINANCED: 
REGIONAL 500,000 
PROPERTY OWNERS 
OTHER 
TOTAL 500,000 
5. CASH FLOW 7. RELATED PROJECTS 
O.M.B. YEAR REQUIRED 1979 PROJECT 
EXPENDITURES: 
PRIOR TO BUDGET ae 
1975 PAGE NO. 
1976 8. STATUS OF PROJECT 
1977 DATE 
1978 COUNCIL 
1979 400,000 
1980 AND AFTER 400, 000 
AWARD OF CONTRACT 
TOTAL 800,000 


oding 
r Ave. 


ACTION 


Page 055 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Storm Sewer 
1975/79 CAPITAL BUDGET PROJECT NO. 30204 
PROJECT DETAIL DEPT./AGENCY  kngineering 


Us PROGECY 4. CAPITAL COST ESTIMATE 


LAND 
CONSTRUCTION 1,300,000 
OTHER 


6. NEED FOR PROJECT 


Kenilworth - Garside - Storm Sewer 


1,300,000 


SUBSIDY 400, 000 
CONTRIBUTIONS 


400,000 
900,000 


2. MAP TO LOCATE PROJECT 


NET COST 


AMOUNT TO BE FINANCED: 
REGIONAL 900, 000 
PROPERTY OWNERS 
OTHER 


900 , 000 


CASH FLOW 
O.M.B. YEAR REQUIRED 


. RELATED PROJECTS 
PROJECT 


EXPENDITURES: 
PRIOR TO BUDGET 
1975 
1976 
1977 
1978 
1979 
1980 AND AFTER 


DEPT. 
PAGE NO. 


3. DESCRIPTION 


DATE ACTION 


Local storm relief sewers together 
with provate drains and road 
improvements. 


COUNCIL 


1,300,000 


TOTAL 1,300,000 


AWARD OF CONTRACT 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION 


1975/79 CAPITAL BUDGET PROJECT NO. 30205 


PROJECT DETAIL 


TeeROJECL 4. CAPITAL COST ESTIMATE 


LAND 
CONSTRUCTION 600,000 
OTHER 


King Street and Garfield and related 
Streets —- Relief sewers. 


600,000 
200,000 


SUBSIDY 
CONTRIBUTIONS 


200,000 


2. MAP TO LOCATE PROJECT NET COST 


400,000 


AMOUNT TO BE FINANCED: 
REGIONAL 400,000 
PROPERTY OWNERS 
OTHER 


400,000 
5. CASH FLOW 
0.M.B. YEAR REQUIRED 


EXPENDITURES: 
PRIOR TO BUDGET 
L975 
1976 
O77 
1978 
Lo79 
1980 AND AFTER 600, 000 


3. DESCRIPTION 


Storm relief sewers together with 
drains and road repairs. 


TOTAL 600,000 


Capital Budget 


Page 056 


Storm Sewer 


DEPT./AGENCY Engineering 


6. NEED FOR PROJECT 


Page 17 


To reduce basement flooding 


in area. 


7. RELATED PROJECTS _ 
PROJECT 


DISRiLis 


PAGE NO. 


8. STATUS OF PROJECT 
DATE 
COUNCIL 


AWARD OF CONTRACT 


ACTION 


Page 057 
REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Storm Sewer 
1975/79 CAPITAL BUDGET PROJECT NO. 75000 
PROJECT DETAIL DEPT. /AGENCY Engineering 
Capital Budget Page 17 and 19 
Pee ROGE GT 4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 


LAND 
CONSTRUCTION 2,000,000 
OTHER 


These projects will be report- 
ed separately. This item 

Bee Ril clic Wom Uh! provides for financing of 
TOTAL 2,000,000 rated projects and minor works 
particularly arising out of 
area municipality road work. 
Also shown in current budget. 


Rated Storm Sewers and Minor 
Improvements 1975 


SUBSIDY Mer se. 500,000 
CONTRIBUTIONS 


TOTAL 500,000 
2).. MAP? TO LOCATE PROJECT 


NET COST 1,500,000 


AMOUNT TO BE FINANCED: 

REGIONAL 1,000,000 
PROPERTY OWNERS 500,000 
OTHER 


: TOTAL 1,500,000 


CASH FLOW - RELATED PROJECTS 
O.M.B. YEAR REQUIRED PROJECT 


EXPENDITURES: 
PRIOR TO BUDGET SD 


ee 500,000 PAGE NO. 
3. DESCRIPTION 1976 


1,500,000 | 8- STATUS OF PROJECT 


1977 DATE ACTION 
: Financing of first sewer om a street and 1978 COUNCIL 
minor unspecified storm sewer. 


1979 


| 1980 AND AFTER 
AWARD OF CONTRACT 


2,000,000 


Page 058 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Storm Sewer 
1975/79 CAPITAL BUDGET PROJECT NO. 76000 
PROJECT DETAIL DEPT./AGENCY Engineering 
Capital Budget Page 17 and 19 


Da PROVECE 


- CAPITAL COST ESTIMATE 


LAND 
CONSTRUCTION 1,500,000 
OTHER 


6. NEED FOR PROJECT 


Rated storm sewers and Minor 
Improvements 1976 


See 057 


TOTAL 1,500,000 


SUBSIDY M.T.C. 400, 000 
CONTRIBUTIONS 


TOTAL 400,000 


NET COST 1,100,000 


2. MAP TO LOCATE PROJECT 


AMOUNT TO BE FINANCED: 
REGIONAL 700, 000 
PROPERTY OWNERS 400,000 
OTHER 


1,100,000 


. CASH FLOW 
O.M.B. YEAR REQUIRED 1976 


7. RELATED PROJECTS _ 
PROJECT 


EXPENDITURES: 
PRIOR TO BUDGET 
97D 
1976 500, 000 
1977 1,000,000 
1978 

1979 
1980 AND AFTER 


DEPL 
PAGE NO. 


3. DESCRIPTION 8. STATUS OF PROJECT 


DATE ACTION 


Financing of various projects 


COUNCIL 


AWARD OF CONTRACT 


1,500,000 


Page 059 
REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 


FUNCTION Storm Sewer 
PROJECT NO. 77000 
DEPT./AGENCY Engineering 


1975/79 CAPITAL BUDGET 
PROJECT DETAIL 
Capital Budget Page 17 and 19 


Ie PROJECD . CAPITAL COST ESTIMATE 


LAND 
CONSTRUCTION 1,500,000 
OTHER 


6. NEED FOR PROJECT 


S 
Rated storm sewers and Minor ee 057 


Improvements LO 


TOTAL 1,500,000 


SUBSIDY M.T.C. 400,000 
CONTRIBUTIONS 


TOTAL 400,000 


2. MAP TO LOCATE PROJECT NET COST 1,100,000 


coe Meee Een See 


AMOUNT TO BE FINANCED: 
REGIONAL 700,000 
PROPERTY OWNERS 400,000 


OTHER 


1,100,000 


. CASH FLOW 


. RELATED PROJECTS 
PROJECT 


O.M.B. YEAR REQUIRED 


EXPENDITURES: 
PRIOR TO BUDGET 
1975 


DEPT, 
PAGE NO. 


3. DESCRIPTION 1976 8. STATUS OF PROJECT 
Financing of various projects 1977 500,000 DATE ACTION 
1978 1,000,000 COUNCIL 


197.9 
1980 AND AFTER 


AWARD OF CONTRACT 


TOTAL 1,500,000 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Storm Sewer 


1975/79 CAPITAL BUDGET 
PROJECT DETAIL 


PROJECT NO. 78000 
DEPT./AGENCY Engineering 
Capital Budget Page 17 and 19 


1. PROJECT 4. CAPITAL COST ESTIMATE 


LAND 
CONSTRUCTION 1,700,000 
OTHER 


6. NEED FOR PROJECT 


See 057 


Rated storm sewers and Minor 
Improvements 1978 


TOTAL 1,700,000 


SUBSIDY 400,000 
CONTRIBUTIONS 


TOTAL 400,000 


2. MAP TO LOCATE PROJECT 


NET COST 1,300,000 


AMOUNT TO BE FINANCED: 
REGIONAL 850,000 
PROPERTY OWNERS 450,000 


OTHER 


TOTAL 1,300,000 


CASH FLOW 7. RELATED PROJECTS 


O.M.B. YEAR REQUIRED 1978 PROJECT 
EXPENDITURES: 
+p* 
PRIOR TO BUDGET DEPT. 
PAGE NO. 


1975 
1976 
Oey, 
1978 600,000 
IRS} 1,100,000 
1980 AND AFTER | 


3. DESCRIPTION 


8. STATUS OF PROJECT 
DATE 


ACTION 


COUNCIL 


AWARD OF CONTRACT 


TOTAL  1,700,00 


a] 
REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Storm Sewer 
1975/79 CAPITAL BUDGET PROJECT NO. 79000 | 
PROJECT DETAIL DEPT. /AGENCY Engineering | 
Capital Budget Page 18 and 19 
Lee ROORCE 4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 
LAND 
Rated storm sewers and Minor CONSTRUCTION 1,700,000 See 057 
Improvements 1979 OTHER 
TOTAL 1,700,000 
SUBSIDY 400,000 
CONTRIBUTIONS 
TOTAL 400,000 
2. MAP TO LOCATE PROJECT NET COST 1,300,000 


AMOUNT TO BE FINANCED: 


REGIONAL 850,000 
PROPERTY OWNERS 450, 000 
OTHER 


TOTAL 1,300,000 


5. CASH FLOW © 7. RELATED PROJECTS 
O.M.B. YEAR REQUIRED 1979 PROJECT 
EXPENDITURES: 
PRIOR TO BUDGET DEED 
1975 PAGE NO. 
3. DESCRIPTION 1976 8. STATUS OF PROJECT 
1977 DATE ACTION 
1978 COUNCIL 
1979 600,000 
1980 AND AFTER 1,100,000 


AWARD OF CONTRACT 


TOTAL 1,700,000 
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REGIONAL MUNICIPALITY OF ¥. 
1975/79 CAPITAL 
PROJECT DETATL 


ie) PROJECT 


Secondary Sewage Treatment Plant - 
Hamilton 


2. MAP TO LOCATE PROJECT 


3. DESCRIPTION 


AMOUNT TO BE FINANCED: _ a 
REGIONAL S. Surcharge. 49,233,000 
PROPERTY OWNERS 
OTHER ‘ 
TOTAL 
H 
0.M.B. YEAR REQUIRED 


EXPENDITURES: ee 
PRIOR TO BUDGET 15,878,000 
1975 Bs 2355,0008 9 eee 
1976 evi een 8c STATUS OF PROJECT 
DUET ae mn ‘DATE 
1978 | COUNCIL 

1979 | tier re ue 

1980 AND AFTER 


TOTAL 19,233, 000 


PROJECT DETAIL a 


| 
| ree 1975/79 CAPITA’ cheats 
| 


i. PROJECT 


| | Expansion of Sewage Treatment Plant - 
Construction and Design 
| King Street - Dundas 


25 MAP TO: LOCATE sPROJECT 


| | REGIONAL §. Surcharge _ 


PROPERTY OWNERS 
OLHER 


] 


CASH F ie u 
| O.M.B. YEAR REQUIRED | 
| EXPENDITURES: 

PRIOR TO BUDGET 

| 7 1975 | 

| 3. DESCRIPTION 1976 

1977 
| 1978 

1979 
| 1980 AND AFTER 
| 


ni 
0 


is AWARD OF CONTRACT 
TONE 5 | CU ORO Neg tte uate, aS ee aia 


REGIONAL MUNICIPALITY OF 
1975/79 CAPITAL } 
PROJECT DETA 


1. PROJECT 


Expansion of the King Street Sewage 
Treatment Plant. 


2. MAP TO LOCATE PROJECT 


3. DESCRIPTION 


PROPERTY are, 
OTHER 


| 5. CASH FLOW 
O.M.B. YEAR REQUIRED — 


EXPENDITURES: 
PRIOR TO BUDGET 
1975 

1976 

1977 

1978 

1979 

1980 AND AFTER 


_ TOTAL 


1,900,000 


le 6 te ee A es 
7 eh Seats - ay 
obs ba 7 in a, 4 
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REGIONAL MUNICIPALITY OF 


arg ., a . 2 
1975/79 CAPITAL BUDGET 


PROJECT DETAIL 


1. PROJECT 


Strachan St. Pumping Station - Design 


2. MAP TO LOCATE PROJECT 


AMOUNT TO BE FINANCED: = 


REGIONAL $. Surcharge 45,000 ; ae 
PROPERTY OWNERS Pe a ¢ 


OTHER 


| 5. CASH FLOW 
|  O.M.B. YEAR REQUIRED 
EXPENDITURES: 
PRIOR TO BUDGET 38,055 
1975 
1976 
1977 
1978 


3. DESCRIPTION 


1979 ; 
1980 AND AFTER ; 
Council - Consultant es 


i. PROJECT 


Construction of the Strachan St. 
Pumping Station 


2. MAP TO LOCATE PROJECT 


REGIONAL 5. Surcharge 
PROPERTY OWNERS | 


OTHER 


oe ; 


5. CASH FLOW : 
O.M.B. YEAR regurrey 


EXPENDITURES: 
PRIOR TO BUDGET 
1975 

3. DESCRIPTION 1976 
1977 
1978 
1979 
1980 AND AFTER 


TOTAL 350,000 


4: 
; ms 


¥ 


REGIONAL MUNICIPALITY OF HAMIL’ 


(elle 


Topo) 75 CAPITAL BUDGET = 
Bie eee UREA uy a6 8) 1 0 


US) PROJECT 


Land acquisition - 
Sanitary Trunk Sewer 
Stone Church to Rymal Phase II 


2. MAP TO LOCATE PROJECT 


AMOUNT TO BE FINANCED: 
REGIONAL $. Surcharge 180,000 _ 
PROBERUYCOWUNERS (Qo Nes Ae) 
OTHER " 


TOTAL — 180,000 


|5. CASH FLOW hes eae aici 
O.M.B. YEAR REQUIRED Received —| 
EXPENDITURES: | 
PRIOR TO BUDGET 22,000 
1975 158,000 
3. DESCRIPTION 1976 
1977 | 
1978 COUNCIL 
1979 ; : 
1980 AND AFTER 


f 


ae AWARD OF CONTRACT 
TOTAL: O.M.B 


REGIONAL MUNICIPALITY OF TLTON- 


1975/79 CAPITAL BUDGET 
PROJECT DETAIL = : : 


EE ROIECT 


Mount Albion Road to West Limit of 
| Albion Estates Subdivision - Construction 
|of Sanitary Sewers and Storm Outlet. 


2. MAP TO LOCATE PROJECT 


ny S's 
Sad 


ise 


REGIONAL — 
OTHER "(Capital | cheng) se a plea a 


v te i 


We 


| 5. CASH FLOW 
ROeMeBe ea ee 


EXPENDITURES: 
PRIOR TO BUDGET 
: 1975 
3. DESCRIPTION 1976 
197M, 
1978 
OTS: ' 


1980 AND AFTER | eee os 
oe ——} vano oF contact 


“cOUNCH. “fppticatton for oan 


TOTAL 1,200,000 


J @ 


ie) 
‘5M kur Age ss 
A 


1. PROJECT 


Woodward Avenue - Sewage Treatment Plant 
Phosphate Removal 


2. MAP TO LOCATE PROJECT 


REGIONAL S. Surcharge 
PROPERTY OWNERS 
- OTHER 


hi ri Shgt Li ; 


Ey weeny | 


| 5. CASH FLOW 3 ij 
O.M.B. YEAR REQUIRED 1975 
EXPENDITURES: 
PRIOR TO BUDGET 
1975 
3. DESCRIPTION 1976 
1977 
Purchase and installation of equipment 1978 
for the addition of chemicals. cee 


1980 AND AFTER 


1. PROJECT 


Woodward Avenue - Sewage Treatment Plant 
Expansion - Phase I - Engineering 


CONTRIBUTIONS 


2.) MAP. TO LOCATE PROJECT NET COST 


AMOUNT TO BE FINANCED: RS EERE od ey 
REGIONAL 300,000 | 

PROPERTY OWNERS. ; Os 
OTHER 


PS. CASH FLOM 
O.M.B. YEAR REQUIRED 


EXPENDITURES: 
PRIOR TO BUDGET 
1975, } 
1976 
1977 
1978 
1979 
1980 AND AFTER 


3. DESCRIPTION 


Increase the S.T.P. capacity beyond the 
existing capacity of 60 MIGD. 


DATE ACTION 


| councrL 


-_  —  ] 


350,000 


AWARD OF CONTRACT 


TOTAL 


1975/79 CAPITAL BU 


PROJECT DETAIL 


1. PROJECT 


King Street - Sewage Treatment Plant 
Land Acquisition. 


2. MAP TO LOCATE PROJECT 


3. DESCRIPTION 


SUBSIDY 
CONTRIBUTIONS 


NET COST 


REGIONAL S. oes 3,000,000 


PROPERTY OURS 
OTHER 


|5, CASH FLOW 


TOTAL 


O.M.B. YEAR REQUIRED 


EXPENDITURES: 


PRIOR TO BUDGET — 


1975 
1976 
1977 
1978 
1979 
1980 AND AFTER 


TOTAL 


1975 


3,000,000 


8. STATUS OF PROJECT — 
DATE ACTION 
COUNCIL 


AWARD OF CONTRACT 


REGIONAL MUNICIPALITY OF aes 
1975/79 CAPITAL BUDGET 


ee es 
1. PROJECT 


Pumping Station Improvements 1975 Dundas — 


2. MAP TO LOCATE PROJECT 


AMOUNT TO BE FINANCED: 
REGIONAL S. Surcharge 50,000 
PROPERTY OWNERS basal 
OTHER 


TOTAL 50,000 


5. CASH FLOW 
O.M.B. YEAR REQUIRED 


EXPENDITURES : 

PRIOR TO BUDGET 

1975 
3. DESCRIPTION 1976 

Pala g7a 

1978 | COUNCIL | 
1979 
1980 AND AFTER 


Upgrading of existing pumping stations. 


AWARD OF CONTRACT 
TOTAL 


Ba: 


ie 
1975/79 CAPITAL BUDGET 
PROJECT DETAIL tate 


1. PROJECT 


Eastern Trunk Sanitary Sewer - King 
Street Plant to York Road 


SUBSIDY M. of E. 
CONTRIBUTIONS 


aoe re 


Ses 


LiF 


2. MAP TO LOCATE PROJECT he ate 


— 
a 


e) cay Ve 


REGIONAL $. Surcharge 7600,000)5 >) 


PROPERTY OWNERS 
OTHER 


TOTAL | 


5. CASH FLOW | 
O.M.B. YEAR REQUIRED —-1975 


EXPENDITURES: 
PRIOR TO BUDGET 
7 1975 Wie eae A 
3. DESCRIPTION 1976 | 8. STATUS OF PROJECT 
1977 | | DATE 


2978: COUNCIL | 
Log, 


1980 AND AFTER 


Trunk Sanitary Sewer 


AWARD OF CONTRACT 
TOTAL 800,000 


~ OE eet ne eae Rinne! 
mites 4 ae =) ake 


REGIONAL MUNICIPALITY oF ee oe 
1975/79 CAPITAL 8 Oe til 
PROJECT DETAIL ; 


1, PROJECT 


Western Sanitary Trunk Sewer from 
King St. to Hope St. - Dundas 


SUBSIDY 
CONTRIBUTIONS 


TOTAL 


2. MAP TO LOCATE PROJECT nee OSE 


AMOUNT TO BE FINANCED: shies ; 
REGIONAL 598,000 | 
PROPERTY OWNERS tea" es 
OTHER 


| 5- CASH FLOW 
O.M.B. YEAR REQUIRED 
EXPENDITURES: 
PRIOR TO BUDGET 
1975 
1976 
1977 
1978 
1979 
1980 AND AFTER 


8. STATUS OF PROJECT 
| DARE 


‘Sanitary trunk sewer approximately 54" 
ee run fated York diese Main St., 


COUNCIL 


| AWARD OF CONTRACT 


TOTAL 750,000 


og 


REGIONAL MUNICIPALITY OF H 
1975/79 CAPITAL BUI 
PROJECT DETAIL — 


4 

Mees ae PA mee ny 

Veemriy Vcd eca wah Y 4 en 
Peay) Kt 


i. PROJECT 


Stoney Creek Valley from Battlefield | Conciencr ON enn GSO OUONIOE hein ok oe RR ba 
Creek to Queenston Road | OTHER | AiNihic ike BO OR NR es A AGT Sod le 

Mel a 7 i i. ¥ abe GhETy Sorte t + ’ Ny 
| ie LOA 5) 
CONTRIBUTIONS | 


2. MAP TO LOCATE PROJECT eenicaee 


AMOUNT TO BE FINANCED: 
REGIONAL S. surcharge 
PROPERTY (OWNERS 00) 0.1) 
OTHER 7 he 


O.M.B. YEAR REQUIRED = 1975 PEnOURG Ty a7 Ce Gitta eal Mes toes 

: } POST STOEL meas ats py hp ra 

EXPENDITURES: Rated Sewers on Queenston Rd. ical 

PRIOR TO BUDGET a es eae A 3 

DOTS ae TA AO MORORUR risa Uh ae Wad OE mi 

3. DESCRIPTION 1976 8. STATUS OF PROJECT jit 


aie, 
1978 . 
19:79 

1980 AND AFTER 


Trunk Sanitary in Valley | eae a aie | 
COUNCIL © 


2 


| 7 AWARD OF CONTRACT 
TOTAL 400,000. | 


+ 


1975/79 ae aay 
PROJECT DETAIL. 


1. PROJECT 


Mountain Industrial Trunk Sanitary Sewer 
and Branch Sewers between Stone Church Rd. | 
and Rymal Rd. 


suBSIDY M. of E. 


2. MAP TO LOCATE PROJECT NET COST 


AMOUNT TO BE FINANCED: eee 
REGIONAL S. Surcharge = 650,000 

PROPERTY Loe =| ae < 
OTHER oe % 


|} 5. CASH FLOW 
O.M.B. YEAR REQUIRED 


EXPENDITURES: 
PRIOR TO BUDGET 

1975 600,000 
1976 300,000 
1977 
1978 

1979 

1980 AND AFTER 


3. DESCRIPTION 


| councit. 


ee 


AWARD OF CONTRACT 


== 
4 


REGIONAL MUNICIPALITY OF 


1975/79 CAPITAL BUDGE! 
PROJECT DETAIL — 


1. PROJECT 


Gershome Trunk Sanitary Sewer 


2. MAP TO LOCATE PROJECT 


REGIONAL S. Surcharge 


PROPERTY 4 
OTHER 


TOTAL 


RUNS HORELOW Ee es 0 ay ay 
O.M.B. YEAR REQUIRED 1975 
EXPENDITURES: Sem Teles Nahe TR 
PRIOR TO BUDGET 


1975 20,000 
1976 
1977 
1978 
1979 
1980 AND AFTER 


|/Se/stATUS OF Prosner™) | {| 
| Pee aio, Meta 
@omiyetug ee ei ve 


veo 


3. DESCRIPTION 


Branch trunk sewer from valley to 
Greenhill Avenue 


AWARD OF CONTRACT 


TOTAL 180,000 


- 


St kh RD a eS RE 
7 iin Pea $4: i; 


1975/79 CAPITAL ‘sungeT 
PROJECT DETATL 


1. PROJECT 


Arena Road - East End - Sanitary Sewer 
OTHER 2 


SUBSIDY A aaa Re 
CONTRIBUTIONS fees 


| 2. MAP TO LOCATE PROJECT NET COST 


AMOUNT TO BE FINANCED: rg 
REGIONAL S. Surcharge 40,000 
PROPERTY OWNERS 
OTHER 


TOTAL 40,000 


| 5. CASH FLOW 
O.M.B, YEAR REQUIRED OTS: 


EXPENDITURES : 
PRIOR TO BUDGET 
1975 
1976 
1977 
1978 
1979 
1980 AND AFTER 


3. DESCRIPTION 8. STATUS OF PROJECT | wed 


‘DATE ACTION 


Local Sewer 


COUNCIL 


AWARD OF CONTRACT 


TOTAL 40,000 


REGIONAL MUNICIPALITY OF MANTLE N-WENTWORTH 
1975/79 CAPIYAL BUDGET eit 
PROJECT DETAIL 0 © 


1. PROJECT 


Alpine, Mountain Park, Bellwood Avenue 
and Upper Wentworth Street - Sanitary 
Sewer. 


SUBSIDY Bee 
CONTRIBUTIONS 


ey 


2. MAP TO LOCATE PROJECT NET COST 


AMOUNT TO BE FINANCED: 
REGIONAL  S. Surcharge 280,000 

PROPERTY OWNERS Ute ee 
OTHER 


_ TOTAL 
| 5- CASH FLOW | 
0.M.B. YEAR REQUIRED 1975 


EXPENDITURES: 
PRIOR TO BUDGET 
1975 180,000 


3. DESCRIPTION 1976 100,000 | 8. STATUS OF PROJECT — 

Local sanitary sewer, including private . 1977 b | ‘DATE : ACTION 

drain and road repair. 1978 COUNCIL | j : 
1979 | | die 5 ante a 
1980 AND ATER 


AWARD OF CONTRACT — 
TOTAL 280,000 , 


om 


a ™, 
g 


REGIONAL MUNICIPALITY. OF 


1975/79 CAPITAL Bupcer 
PROJECT DETAIL 


1. PROJECT 


York St. from Locke Street to Woodbine 
Avenue -- Sanitary Sewer 


CONTRIBUTIONS 


| Ze MAPS TO: LOCATE PROJECT NET COST 


ei ahd a's 


AMOUNT TO BE FINANCED: bite hack Galatea Rak oe rhe: Palas 
REGIONAL S. Surcharge 60,000. POM ates Oh eae te Paotiits i 2 


PROPERTY OWNERS = ay Bat 
OTHER een 


5. CASH FLOW 
O.M.B. YEAR REQUIRED 1975 


EXPENDITURES: 
PRIOR TO BUDGET 
1975 ) 5,000 


3. DESCRIPTION 1976 55,000 8. STATUS OF PROJECT : 
1977 ! Ane Oat ‘DATE —_ACTIC 

Local Sanitary sewer from Inchbury ; ue ee 

to Locke and modifications between 1978 COUNCIL 

Inchbury Street and Woodbine Avenue 1979 


0 AND AFT | 
198 AND ER | AWARD OF CONTRACT 
TOTAL 60,000 . 


4. —_-_ —-__— 


1975/79 CAPITAL ‘suocer 


PROJECT a 


1. PROJECT 


Woodward Avenue, Sewage Treatment Plant 
Expansion Phase I, Construction 


PeawAP VO LOCATE SPROJECT 


3. DESCRIPTION 


Increase the S.T.P. capacity beyond the 
existing capacity of 60 MIGD. 


SCAND enn 
coxsravcroN ‘cat 
OTHER 


AT 
Bites 


NET COST 


| = oR eee 
AMOUNT TO BE FINANCED: 


REGIONAL 7 
PROPERTY OWNERS — 
OTHER 


5. CASH FLOW 


O.M.B. YEAR REQUIRED 


EXPENDITURES : 
PRIOR TO BUDGET 
1975 

1976 

1977 

1978 

1979 

1980 AND AFTER 


TOTAL 


1976 


2) 5000 5000 


3,000,000 


2,500,000 


7,500,000 


on 
PAGE NO. 


8. STATUS OF PROJECT 
Saker te DAREN 
COUNCIL © . 


"AWARD OF CONTRACT 


ACTION | 


REGIONAL MUNICIPALITY OF HAMILTON- 
1975/79 CAPITAL BUDGET 
Rouen DET ALIS Vr gee ie 


1. PROJECT 


Eastern Sewage Treatment Plant -- 
Land Acquisition. 


2. MAP TO LOCATE PROJECT 


AMOUNT TO BE FINANCED: pend 
REGIONAL S. Surcharge 1,200,000 


TOTAL 
5. CASH FLOW Rcumeres cs 
O.M.B. YEAR REQUIRED 1976 
EXPENDITURES: 
PRIOR TO BUDGET 


1975 ee Mle ek earns 4 
3. DESCRIPTION 1976 1,200,000 | 8. STATUS OF PROJECT = 

1977 : eh ey OATES ACTION 
Acquisition of approximately 30 acres 1978 ; ae 
parcel for possible future plant. . COUNCIL — 

1979 : 

1980 AND AFTER 


“AWARD OF CONTRACT 
1,200,000 | 


TOTAL 


1975/79 ey 
PROJECT DETATL.- 


1. PROJECT 


Pumping Stations Improvements - 1976 
Dundas 


2. MAP 10 LOCaTE PROJECT 


AMOUNT TO BE FINANCED: | 
REGIONAL §. Surcharge 5 
PROPERTY OWNERS 
OTHER 


‘TOTAL 


SOMO SHRELOW a arn 
O.M.B. YEAR REQUIRED 1976 
EXPENDITURES; 
PRIOR TO BUDGET 
1975 
3._ DESCRIPTION 1976 


1977 
Upgrading of existing stations. 1978 COUNCIL 
1979 on ay 
1980 AND AFTER 


SS ee 


AWARD OF CONTRACT 


TOTAL 


a a 


eS SS 


REGIONAL a ee 0 


1975/79 CAPTTAL poner 
Die WATS whe 


1. PROJECT 


Western Sanitary Trunk Sewer - Dundas 
from Hope Street To Creighton Road 


SUBSIDY M. of E. 


; 
4 


it 
: by 
St Ni teh 


BE LAN. me ‘ 
f 


Se NE TOLOCATE: PROJECT 


SS Ser aes 


AMOUNT TO BE FINANCED: es 
REGIONAL S. Surcharge 425,000 

PROPERTY OWNERS gs) 
OTHER 


Py eke 
Ieee a ee aS ae ey 
en nie i Pek hten arid ae 


RigcT e UAAISR Os eg ae 


Die GASH FLOW 
O.M.B, YEAR REQUIRED 


EXPENDITURES: Ls ; 
PRIOR TO BUDGET Puan : 
ae PACE. NO. 

3. DESCRIPTION 1976 8. STATUS. OF PROJECT 


1977 400,000 DATE ACTION 
Trunk Sanitary Sewer approximately 8 
2200' of 54" diameter. oy COUNCIL | 

L979: 


1980 AND AFTER ay . 
: AWARD OF CONTRACT 


a eee te arn oe 
4 aay, 
by, 


ov By 


tee 
Put a2 ie 


1975/79 CAPITAL. Bupget a 
PROJECT DETAIL 


ig tees te 
ed ae m £ 
ie eROUEGR 


Red Hill Creek - Trunk Sewer from CMHC 
lands to Upper Wentworth Street -- 
Sanitary Sewer. 


SUBSIDY CHMC M of Cae 
CONTRIBUTIONS. | 


2. MAP TO LOCATE PROJECT NET COST 


AMOUNT TO BE FINANCED: = 

REGIONAL (S. Surcharge) 150,000 — 
PROPERTY OWNERS ‘ 

OTHER 


TOTAL 150,000 


5. CASH FLOW 
ONMaBE. YEAR REQUIRED. 1976 


EXPENDITURES : 


PRIOR TO BUDGET 
1975 
3. DESCRIPTION 1976 200,000 8. STATUS OF PROJ ECT . 
Trunk Sanitary Sewer tale DATE serr08 
1978 


COUNCIL 
1979 
1980 AND AFTER | cea 
ee ahs AWARD OF CONTRACT 
TOTAL 


200,000 


x, bs ast haat 


REGIONAL MUNICIPALITY OF HAMILTON- 
1975/79 CAPITAL BUDGET _ 
PROJECT DETAIL 


dee PROJECE 


Mountain Park, Summit, Hamilton, Viewpoint, 
and Poplar Streets -- Sanitary Sewers 


2. MAP TO LOCATE PROJECT 


Su oy ul 
a) 


REGIONAL (S. Surcharge) _ 240,000 | ik HOE phi ee 


PROPERTY OWNERS 
OTHER 


rorat, 240,000 


5. CASH FLOW . 
O.M.B. YEAR REQUIRED 1976 
EXPENDITURES: 
PRIOR TO BUDGET 
| 3 1975 Ee 
3. DESCRIPTION 1976 a STATUS OF PE i Ve 
Construction of local sanitary sewer, Bead DATE 


including private drains, and pavement 1978 ae IL 
restoration. 1979 | COUNC 


1980 AND AFTER 
: AWARD OF CONTRACT 


TOmaT) 1240, 060; 


REGIONAL MUNICIPALITY OF ¥ 


1975/79 CAPITAL BUDGET 
PROJECT DETAIL 


— 


1. PROJECT 


Mountain Industrial Trunk Sanitary Sewer - | 
| Rymal Road to 2100" southerly. 


SUBSIDY CMC M of = om | Assumed 


CONTRIBUTIONS : 
TOTAL 


2. MAP TO LOCATE PROJECT ieee 


AMOUNT TO BE FINANCED: | 
REGIONAL (S. ee aes sce me 
PROPERTY OWNERS 
OTHER 


meal re p- ay Ree , ity 
oer meee 


* 


TOTAL 275,000 


5. CASH FLOW 
O.M.B. YEAR REQUIRED 1977 


EXPENDITURES: 
PRIOR TO BUDGET 
1975 
1976 
1977 
1978 
1979 
1980 AND AFTER 


3. DESCRIPTION 


} 8. STATUS OF PROJECT 
DATE ACTION — 


| counctL 


| AWARD OF CONTRACT 


TOTAL 375,000 


ae none 1 sober 
PROJECT DETAIL 


1. PROJECT 


Western Sanitary Trunk Sewer - Dundas 
| Creighton Road to Sullivans Lane 


SUBSIDY CHMC ~ 
CONTRIBUTIONS 


2. MAP TO LOCATE PROJECT NET Cost 


AMOUNT LO BE FINANCED: 


REGIONAL (S. Surcharge) 625,000 
PROPERTY OWNERS 


OTHER ) 
TOTAL 


5. CASH FLOW 
| O.M.B. YEAR ae 
EXPENDITURES: 
PRIOR TO BUDGET 
1975 


1977 


PAGE No. 


| 8. STATUS OF Paoaner 


3. DESCRIPTION 1976 Rae ee 
2,200' of 54" dia. sanitary sewer. eel | DATE ACTION. ie 
ie | COUNCIL 


1979 


1980 AND AFTER Teen tence 


TOTAL 500,000 


1975/79 CAPITAL BUDGET 
PROJECT DETAIL 


i PROJECT 


Upper Wentworth Streets and Queensdale Ave. 
- from Inverness to Upper Sherman Ave. 


2. MAP TO LOCATE PROJECT 


AMOUNT TO BE FINANCED: = 
REGIONAL (S. Surcharge) 550,000 ‘| 
PROPERTY OWNERS vo 
OTHER eed ee 
TOTAL 550,000 ~— | 


O.M.B. YEAR REQUIRED 1977 


EXPENDITURES: 
PRIOR TO BUDGET 
1975 
1976 


Saye CVA: 


3. DESCRIPTION 


8. STATUS OF PROJECT 


1977 250,000 DATE ACTION 
Sanitary sub-trunk sewer. 1978 300,000 caine fs : 

TESTES) 

1980 AND AFTER 


AWARD OF CONTRACT 


TOTAL 550,000 


1975/79 CAPITAL BUDGET = 
BROMEC  DUTATL eos. tia | 


1. PROJECT 


Woodward Ave. - Sewage Treatment Plant LAND ee ps 
a CONSTRUCTION 
OTHER are 


Expansion - Phase II, Engineering. 


SUBSIDY _ 
CONTRIBUTIONS 


2. MAP TO LOCATE PROJECT 


f 3 1p ff 
vere be he re f Sig 
aa eRe a eae é 
es Ong oe) hte Bae 
5 Seep NaS 


NET COST 


AMOUNT TO BE FINANCED: 
REGIONAL Gish tihg 2203000: 
PROPERTY OWNERS a Ure agere 
OTHER : Rial erate 
: TOTAL «125,000 
5. CASH FLOW ; . 
|  O.M.B. YEAR REQUIRED 1977 


EXPENDITURES: 
PRIOR TO BUDGET 
1975 
3. DESCRIPTION 1976 


8. STATUS OF PROJECT 


Loy 75 ,000 


DATE 
1978 75 ,000 COUNCIL 
1979 


1980 AND AFTER 


_ 


: | AWARD OF CONTRACT 
TOTAL 150,000 


| 


Y }. 


1975/79 CAPITAL BUDGET 2 
PROJECT DETAIL 


| ao PROJECT 


Woodward Ave. - Sewage Treatment Plant 
Expansion, Phase II, Construction 


: . f ae tS il aee Siow ar i a ee rate iy 
EG TARU UTES) ha A I eH | a a Rahs sent 43 ‘eee, 
~ okt ; ; Spee tal ott th ety ete ee pita 
So x ns ee | 


2. MAP TO LOCATE PROJECT 


NET COST 


AMOUNT TO BE FINANCED: 


REGIONAL Pu OU gOO OPA Aly NuaRE Wage 
PROPERTY OWNERS bet Mee Sh ae a et aan 


OTHER 


5. CASH FLOW 


O.M.B. YEAR REQUIRED 1978 


hey 
EXPENDITURES: ip Scot Rierett | 
PRIOR TO BUDGET Esica Lagoa hen ga 
1975 PACE NO. ir 2h ‘ *: : te 7 : 


3. DESCRIPTION 


1976 
Loy 


8. STATUS oF PROJECT a 
DATE ACTION 


1978 1,000,000 COUNCIL 
1979 aga oon ooo Ek 2 i Wen 
1980 AND AFTER 1,000,000 


AWARD OF CONTRACT 


Pex PRADO 000. 


ee PBOIECT 


Woodward Ave. Sewage Treatment Plant = 
Phase III - Engineering ; 


unanne. 
CONTRIBUTIONS — 


2. MAP TO LOCATE PROJECT NET COST. 


AMOUNT TO BE Sees aiey 
REGIONAL Sewer Bate | “850,000 
PROPERTY OWNERS 

OTHER 


t 


‘TOTAL 


O-M.B. YEAR REQUIRED 1978 
EXPENDITURES: 
PRIOR TO BUDGET 


O75) 
3. DESCRIPTION 1976 


LOnT . 
Modification to primary settlement, | 30 0 
detritors and sludge disposal facilities 1978 pee 


eM) 400,000 
1980 AND AFTER 300,000 


TOTAL 1,000,000 


1975/79 CAPITAL a 
PROJECT DETAIL 


i 


— 


Ie ROI ECT 


Woodward Avenue - Sewage Tpeeremen Plant | 
Phase 111 Construction 


2p MAR TO LOCATE PROJECT 


REGIONAL 
PROPERTY OWNERS 
OTHER | 
TOTAL 


| 5. CASH FLOW 
O.M.B. YEAR REQUIRED ‘1980 


EXPENDITURES: 
PRIOR TO BUDGET 
1975, 
1976 
1977 
1978 
1979 
1980 AND AFTER 22,000,000 | 


TOTAL 


32 DESCRIPTION 


| COUNCIL. 


AWARD OF CONTRACT 
22,000,000 


REGIONAL MUNICIPALITY or mento meron 
1975/79 CAPITAL BUDGET _ hae, aS 
PROJECT DETAIL LORAIN NG nh 


1. PROJECT 


Rated Sewer and Minor Improvements 1975 


SUBSIDY . 
ee 


ys 


pai MAP YLO LOCATE) PROJECT 


le gi 


PER (COSA cai 


¥ art . ay 
HENS é =f 
, Ue gah 
cote 
4/7 


AMOUNT TO BE FINANCED: © 


REGIONAL aeons: frags 
PROPERTY OWNERS 750,000 
OTHER 


TOTAL 1,500,000 
| 5. CASH FLOW 
O.M.B. YEAR REQUIRED “1975 


PROJECT 


EXPENDITURES: 
PRIOR TO BUDGET 


1975) 300,000 
1976 1,200,000 


1977 
1978 
1979 
1980 AND AFTER 


DEPT. 
PAGE NO. 


| 8. STATUS OF PROJECT 


DATE ACTION 


3. DESCRIPTION 


COUNCIL 


AWARD OF CONTRACT 


TOTAL 1,500,000 


a4. 


REGIONAL MUNICIPALITY OF HAI 
o : y agi BP Rea fe 
1975/79 CAPITAL BUDGET i 
: eae) go ee Ea Ens 
PaQUmCT DEPATI a), 05. 


1. PROJECT 


Rated Sewers and Minor Improvements 1976. "posse a . oie i oaltae rane heat) 


OTHER 


2. MAP TO LOCATE PROJECT 


REGIONAL (S. Surcharge) 
PROPERTY OWNERS Mi 
OTHER 


5. CASH FLOW 
O.M.B. YEAR REQUIRED 1976 


EXPENDITURES: em 

PRIOR TO BUDGET ns 

1975, me 
3. DESCRIPTION 1976 | 8. STATUS OF PROJECT ; is: 

1977 500,000 ia DATE ; 

ae COUNCIL ) 

1979 : 

1980 AND AFTER 


} AWARD OF CONTRACT 
TOTAL . 


1975/79 CAPITAL B 
PROJECT DETAIL 


1. PROJECT 


Rated Sewers and Minor Improvements (1977. 


2. MAP TO LOCATE PROJECT 


REGIONAL (S. Surcharge) 450,000 — 
PROPERTY OWNERS = 450, 000 
OTHER | 


| 0.M.B. YEAR REQUIRED 


EXPENDITURES: 
PRIOR TO BUDGET 
1975 
1976 
1977 
1978 
1979 
1980 AND AFTER 


3. DESCRIPTION 


| 8. status OF PROJECT — X ie 
| ‘ DATE. "ACTION wy 
COUNCIL 


AWARD OF CONTRACT 


TOTAL 900,000 


REGIONAL MUNICIPALITY 9 | 


1975/79 CAPITAL BUDGET 
PROJECT DELATL — 


— 


L. PROJECT 


Rated Sewers and Minor Improvements 1978 


| 2. MAP TO LOCATE PROJECT 


3. DESCRIPTION 


———— 


CONSTRUCTION 
OTHER 


SUBSIDY B 
CONTRIBUTIONS 


ats 
7 he 


ee UO 


NET COST 


Seats El 
* a SS 


Ri 


AMOUNT TO BE FINANCED: ee 
REGIONAL (S. Surcharge) — 500,000 Heese 
PROPERTY OWNERS a SCOROOD EE et ne 
OTHER | alee ae 


Se 


TOTAL 1,000,000 _ 
5. CASH FLOW 
O.M.B. YEAR REQUIRED 1978 


EXPENDITURES: 
PRIOR TO BUDGET 
1975 
1976 
1977 


8. STATUS OF PROJECT Av aeie 
| ie iW DATE ee eNGanuCn oie 


1978 400,000 | CoUNCIL 
1979 600,000 
ba ee AWARD OF CONTRACT 7) | 


Demat Cant ts he aks 


EGIONAL ee or tae 


1975/79 CAPITAL BUDGET 
PROJECT DETAIL 


$. 4 


| 1. PROJECT 


Rated Sewers and Minor Improvements 1979. ee ‘RUCTION 
OTHER 


SUBSIDY | 
‘CONTRIBUTIONS — 


2. MAP TO LOCATE PROJECT NET COST 


REGIONAL (S. Surcharge) 550,000 
PROPERTY OWNERS 550,000, 


| 

{ 

! 

| AMOUNT TO BE FINANCED: 
| OTUER 


TOTAL Care 


| 5. CASH FLOW . 
O.M.B. YEAR REQUIRED 1979 


EXPENDITURES: 
PRIOR TO BUDGET 
1975 
3, DESCRIPTION 1976 
1977 
og 1978 
; 1979 500,000 


1980 AND AFTER pO OOD oe 


TOTAL 1»100,000 


| 8. STATUS OF PROJECT 
| DATE 


COUNCIL 


AWARD OF CONTRACT 


—— ee 


1. PROJECT 


Ancaster Sewer. 


2. MAP TO LOCATE PROJECT 
3. DESCRIPTION 


7 
= 


REGIONAL NUNICII PAL Evy, or 


1975/79 ce ee 


PROJEC 


OTHER 


tei a eee 
CONTRIBUTIONS it ine 0 og 
TOTAL 7,500,000 , 


NET COST 


AMOUNT ‘TO BE. FINANCED: gate 
REGIONAL = 3,000, 000 
PROPERTY OWNERS = =—-2,000, 000 
OTHER ee l 
TOTAL 


| 5. CASH FLOW 
O.M.B. YEAR REQUIRED 


EXPENDITURES: 
PRIOR TO BUDGET 
1975 
1976 
1977 
1978 

1979 

1980 AND AFTER 


12,500 


,000 


|. STATUS OF PROJECT i 
. Pe ADAT Te, ane TON Ae 


COUNCIL 


AWARD OF CONTRACT 


TOTAL 12,500,000 ra 


Pere S 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 
1975/79 CAPITAL BUDGET PROJECT NO. 28729 
PROJECT DETAIL DEPT. /AGENCY Engineering 
Capital Budget Page 39 
eeeROTEGT 4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 
A LAND 
pen Oe Weber ieeatment CONSTRUCTION 3,000,000 
Plant Facilities - Phase II - 
A OTHER 
Construction. eRe Oe Sens Sh 
TOTAL 3,000,000 
SUBSIDY 
CONTRIBUTIONS 


TOTAL NIL 


2. MAP TO LOCATE PROJECT NET COST 


3,000,000 


AMOUNT TO BE FINANCED: 


REGIONAL Water Rates 3,000,000 
PROPERTY OWNERS 
OTHER 

TOTAL 3,000,000 


- CASH FLOW 7. RELATED PROJECTS 


PROJECT 


O.M.B. YEAR REQUIRED Received 


EXPENDITURES : 
PRIOR TO BUDGET 2,787,000 
WS 213,000 
1976 
ea 
1978 
1979 
1980 AND AFTER 


DEPT. 
PAGE NO. 


3. DESCRIPTION 8. STATUS OF PROJECT 


DATE ACTION 
COUNCIL 


AWARD OF CONTRACT 


3,000,000 OMB 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 


1.) PROJECT 


Install 40 M.1.G.D. Pump at Station No. 1 


1975/79 CAPITAL BUDGET 
PROJECT DETAIL 


2. MAP TO LOCATE PROJECT 


3. DESCRIPTION 


FUNCTION 


PROJECT NO. 
DEPT. /AGENCY 


4. CAPITAL COST ESTIMATE 


LAND 
CONSTRUCTION 
OTHER 


SUBSIDY 
CONTRIBUTIONS 


NET COST 


AMOUNT TO BE FINANCED: 
REGIONAL Water Rates 


PROPERTY OWNERS 
OTHER 


TOTAL 


CASH FLOW 


O.M.B. YEAR REQUIRED 


EXPENDITURES: 
PRIOR TO BUDGET 
1975 

1976 

HOTT 

1978 

1979 

1980 AND AFTER 
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Water Works 
28727 


Engineering 
Capital Budget 


6. NEED FOR PROJECT 


350,000 


350,000 


NIL 


350,000 


350,000 


350,000 


7. RELATED PROJECTS 
Received PROJECT 
DEPT. 
PAGE NO. 


340,000 
10,000 


. STATUS OF PROJECT 
DATE 
COUNCIL 


AWARD OF CONTRACT 
350,000 


ACTION 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 


1975/79 CAPITAL BUDGET PROJECT NO. 22742 


PROJECT DETAIL DEPT. /AGENCY Engineering 
Capital Budget 


ire ROJEGT 4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 


Proposed District 2A Pumping Station - LAND 110,000 
Land Acquisition CONSTRUCTION 
OTHER 


110,000 
SUBSIDY 
CONTRIBUTIONS 
: NIL 
2. MAP TO LOCATE PROJECT 


NET Cost __110,000_ 


AMOUNT TO BE FINANCED: 

REGIONAL (Water Rates) 110,000 
PROPERTY OWNERS 

OTHER 


110,000 


CASH FLOW 7. RELATED PROJECTS 
O.M.B. YEAR REQUIRED PROJECT 


EXPENDITURES: 
PRIOR TO BUDGET 40,000 


1975 70,000 PAGE NO. 
3. DESCRIPTION 1976 


DEPT. 


8. STATUS OF PROJECT 


1977 DATE ACTION 
1978 COUNCIL 
TS) 


1980 AND AFTER 
AWARD OF CONTRACT 
110,000 OMB 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 
1975/79 CAPITAL BUDGET PROJECT NO. 24701 
PROJECT DETAIL DEPT./AGENCY Engineering 
Capital Budget Page 30 


1. PROJECT 


4. CAPITAL COST ESTIMATE 


LAND 
CONSTRUCTION 110,000 
OTHER 


6. NEED FOR PROJECT 


Pumping Station #5A - Engineering 


Note: Financed by interest free 
loan from province. 


110,000 


SUBSIDY 
CONTRIBUTIONS 


2. MAP TO LOCATE PROJECT NET COST 110,000 


AMOUNT TO BE FINANCED: 
REGIONAL W.R. 110,000 
PROPERTY OWNERS 
OTHER 


110,000 


5. CASH FLOW 


7. RELATED PROJECTS 


O.M.B. YEAR REQUIRED N/A PROJECT 
EXPENDITURES: 

TP 
PRIOR TO BUDGET DEPT. 


PAGE NO. 


Ibe) 
3. DESCRIPTION 1976 70,000 8. STATUS OF PROJECT 
MET. 40,000 DATE ACTION 
1978 COUNCIL 
US 


1980 AND AFTER 
TA Seas AWARD OF, CONTRACT 
TOTAL 110,000 


: : Page 104 
| REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 
1975/79 CAPITAL BUDGET PROJECT NO. 23710 
PROJECT DETAIL DEPT. /AGENCY Engineering 
Capital Budget Page 30 


4. CAPITAL COST ESTIMATE 


Lee ROTECT 


6. NEED FOR PROJECT 


: LAND 
Construction of Cell No. 2 (20 M.1.G.) : 
at the 1B Reservoir eee ea 1,970,000 


TOTAL 1,970,000 


SUBSIDY 
CONTRIBUTIONS 


2. MAP TO LOCATE PROJECT NET COST 


AMOUNT TO BE FINANCED: 
REGIONAL Water Rates 1,970,000 
PROPERTY OWNERS 


OTHER 
TOTAL 1,970,000 


CASH FLOW 
O.M.B. YEAR REQUIRED 


7. RELATED PROJECTS 
PROJECT 


EXPENDITURES: 
PRIOR TO BUDGET 


DEPT. 
PAGE NO. 


1,750,000 
1975 220,000 
1976 

1977 
1978 
1979 
1980 AND AFTER 


3. DESCRIPTION 


8. STATUS OF PROJECT 


DATE ACTION 


COUNCIL 


AWARD OF CONTRACT 


1,970,000 OMB 
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FUNCTION Water Works 
PROJECT NO. 29733 


DEPT. /AGENCY Engineering 
Capital Budget 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 


1975/79 CAPITAL BUDGET 
PROJECT DETAIL 


LeePROJECT CAPITAL COST ESTIMATE 


LAND 
CONSTRUCTION 
OTHER 150,000 


6. NEED FOR PROJECT 


Design of a 15 M.1.G. Reservoir District 
pa Nee Ts 


TOTAL 150,000 
SUBSIDY et eae ee 
CONTRIBUTIONS 


NIL 


2. MAP TO LOCATE PROJECT NET COST 150,000 


AMOUNT TO BE FINANCED: 
REGIONAL Water Rates 150,000 
PROPERTY OWNERS 


OTHER 


150,000 


._ CASH FLOW 


7. RELATED PROJECTS 


O.M.B. YEAR REQUIRED PROJECT 


EXPENDITURES: 
PRIOR TO BUDGET 96,000 
1975 54,000 
1976 
COW 
1978 
OILS 
1980 AND AFTER 


DEPT. 
PAGE NO. 


3. DESCRIPTION 


8. STATUS OF PROJECT 


DATE ACTION 
COUNCIL 


AWARD OF CONTRACT 


150,000 OMB 
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REGIONAL MUNICIPALITY OF HAMLLTON-WENTWORTH FUNCTION Water Works 
1975/79 CAPITAL BUDGET PROJECT NO. 24733 
PROJECT DETAIL DEPT./AGENCY Engineering, Capital Budget 
Page 31 
Ie eROTECR 4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 


Design and construction of a 15 MIG LAND 
Reservoir District 2A CONSTRUCTION 3,550,000 
OTHER 
TOTAL 3,550,000 
SUBSIDY 500,000 
CONTRIBUTIONS 
TOTAL NIL 


2. MAP TO LOCATE PROJECT NET COST 3,050,000 


AMOUNT TO BE FINANCED: 

REGIONAL 3,050,000 
PROPERTY OWNERS 

OTHER 


TOTAL 3,050,000 


CASH FLOW 7. RELATED PROJECTS | 


OMB any PART REQUIREDsn\ Raceived PROJECT 

EXPENDITURES: 

PRIOR TO BUDGET DEPT. 
PAGE NO. 


1975 2,000,000 
1976 1,050,000 


3. DESCRIPTION 


8. STATUS OF PROJECT 


JESHIET) 
1978 
INSNIRS) 
1980 AND AFTER 


DATE ACTTON 
COUNCIL 


AWARD OF CONTRACT 


TOTAL 3,050,000 
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REGIONAL MUNICIPALITY OF NAMLLTON-WENTWORTH FUNCTION Water Works | 
1975/79 CAPITAL BUDGET PROJECT NO. 29732 | 
PROJECT DETAIL DEPT./AGENCY Engineering, Capital Budget 
Page 31 
. PROJECT . CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 
Design and Construction of a 25 MIG LAND 
Reservoir - District 5. CONSTRUCTION SO ie 
OTHER 
TOTAL - 2,700,000 
SUBSID Vara Om cE 300,000 
CONTRIBUTIONS 
TOTAL NIL 
2. MAP TO LOCATE PROJECT NET COST 2,400,000 


AMOUNT TO BE FINANCED: 

REGIONAL Water Rates 2,400,000 
PROPERTY OWNERS 

OTHER 


TOTAL 2,400,000 


| CASH FLOW . RELATED PROJECTS 
O.M.B. YEAR REQUIRED Received PROJECT 
EXPENDITURES: 
DEPT. 
PRIOR TO BUDGET 2,241,000 
PACE NO. 
LS 459,000 
3. DESCRIPTION 1976 8. STATUS OF PROJECT 
1977 DATE ACTION 
1978 COUNCIL 
1979 


1980 AND AFTER 
AWARD OF CONTRACT 


TOTAL 2,700,000 


7 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 
1975/79 CAPITAL BUDGET PROJECT NO. 23732 
PROJECT DETAIL DEPT. / AGENCY Engineering 
Capital Budget Page 31 


le PROTECT 


42" watermain from Upper Ottawa to 
Reservoir 5 on Limeridge Rd. from Upper 
Ottawa to Upper Wellington and Upper 
Wellington from Limeridge to Stone Church 
and Stone Church Rd. from Upper Wellington 
to Reservoir 5 at Garth St. 


4. CAPITAL COST ESTIMATE 


LAND 
CONSTRUCTION 2,300,000 
OTHER 


6. NEED FOR PROJECT 


TOTAL . 2, 300,000 
SUBSIDY 
CONTRIBUTIONS 


NIL 


2. MAP TO LOCATE PROJECT NET COST 2,300,000 


AMOUNT TO BE FINANCED: 
REGIONAL Water Rates 2,300,000 
PROPERTY OWNERS 
OTHER 


CASH FLOW 
O.M.B. YEAR REQUIRED 


7. RELATED PROJECTS 
PROJECT 


EXPENDITURES: 
PRIOR TO BUDGET 1,480,000 
1975 230,000 
1976 
1977 
1978 
INAS) 
1980 AND AFTER 


DEPT. 
PAGE NO. 


3. DESCRIPTION 8. STATUS OF PROJECT 


DATE ACTION 


COUNCIL 


AWARD OF CONTRACT 


1,710,000 
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REGIONAL MUNICIPALITY OF HAMILTON-WENIWORTH FUNCTION Water Works 
1975/79 CAPITAL BUDGET PROJECT NO. 28726 
PROJECT DETAIL DEPT./AGENCY Engineering, Capital Budget 


Page 31 


Tee ROUBCIE > CAPITAL COST ESTIMATE 


LAND 
CONSTRUCTION 1,300,000 
OTHER 


6. NEED FOR PROJECT 


Construct a 42" watermain from Station 
No. 2 to MacNab St. and install a 
15 MIGD pump for District No. 2. 


323,000 - Main 


77,000 — Pump 
to increase 


1,300,000 


SUBSIDY 


CONTRIBUTIONS 100,000 


OMB received for $600,000 


NIL 


Pee iAP = LOL LOCATE: PROSECT 


NET COST 1,200,000 


AMOUNT TO BE FINANCED: 
REGIONAL 1,200,000 
PROPERTY OWNERS 
OTHER 


1,200,000 


. CASH FLOW (eRoCALEDEE ROJECES 


O.M.B. YEAR REQUIRED 1975 for extra PROJECT 
funds 
EXPENDITURES : 
PRIOR TO BUDGET 33,000 DER s 
1,267,000 PAGE NO. 


O75 
1976 
1977 
1978 
1979 
1980 AND AFTER 


3. DESCRIPTION 8. STATUS OF PROJECT 


DATE ACTION 
COUNCIL 


AWARD OF CONTRACT 
1,300,000 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 
1975/79 CAPITAL BUDGET PROJECT NO. 24727 
PROJECT DETAIL DEPT. /AGENCY Engineering, Capital Budget 
Page 31 
Le PROUVECT 4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 
Construction of 42" watermain, Markland LAND 
St., Queen St., Homewood, MacDonald, CONSTRUCTION 1,400,000 
Chedoke, Glenside, across Golf Course OTHER 
to Beddoe. TOTAL 1,400,000 
SUBSIDY 
CONTRIBUTIONS 200,000 
TOTAL NIL 


2. MAP TO) LOCATE. PROJECT NET COST 4,200,000 


AMOUNT TO BE FINANCED: 

REGIONAL 1,200,000 
PROPERTY OWNERS 

OTHER 


TOTAL 1,200,000 


5. CASH FLOW 7. RELATED PROJECTS 
O.M.B. YEAR REQUIRED Received PROJECT 
EXPENDITURES: 
PRIOR TO BUDGET DERE 
1975 1,400,000 BCE Oke 
3. DESCRIPTION 1976 8. STATUS OF PROJECT 
1977 DATE ACTION 
1978 COUNCIL 
1979 


1980 AND AFTER 
AWARD OF CONTRACT 


TOTAL 1,400,000 


pore era eer e L A tee 


REGIONAL MUNICIPALITY OF IAMILTON-WENTWORTH FUNCTION Water Works 
| 1975/79 CAPITAL BUDGET PROJECT NO. 94734 
PROJECT DETAIL DEPT./AGENCY Engineering 
Capital Budget Page 32 
1. PROJECT 4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 
" ” LAND 
Construct 30" and 42" watermain CONSTRUCTION 1,650,000 
Studholme, Bowman, Ainslie, Emerson Sts. 
OTHER 
TOTAL 1,650,000 
SUBSIDY 
CONTRIBUTIONS 250,000 
TOTAL 250,000 
2. MAP TO LOCATE PROJECT NET COST 1,400,000 


AMOUNT TO BE FINANCED: 


REGIONAL Water Rates 1,400,000 
PROPERTY OWNERS 


OTHER 


1,400,000 


. CASH FLOW 7. RELATED PROJECTS 
O.M.B. YEAR REQUIRED Received PROJECT 
EXPENDITURES: 
PRIOR TO BUDGET hee 
eee 850,000 | PAGE NO. 

3. DESCRIPTION 1976 550,000 | 8. STATUS OF PROJECT 

1977 DATE — ACTION 

1978 COUNCIL 


1979 | 
1980 AND AFTER | 


AWARD OF CONTRACT 


1,400,900 OMB 


TOTAL 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 
1975/79 CAPITAL BUDGET PROJECT NO. 28713 
PROJECT DETAIL DEPT. /AGENCY Engineering 
Capital Budget Page 32 


1. PROJECT 


4, CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 


x LAND 
Improvements to District No. 4 Water CONSTRUCTION 1.256.000 
Distribution System OTHER > 


1, 296.000 


SUBSIDY 
CONTRIBUTIONS 


2. MAP TO LOCATE PROJECT 


NET COST 


AMOUNT TO BE FINANCED: 
REGIONAL Water Rates 1, 296,000 
PROPERTY OWNERS 
OTHER 


1,296,000 


- CASH FLOW 7. RELATED PROJECTS 


PROJECT 


O.M.B. YEAR REQUIRED Received 


EXPENDITURES: 
PRIOR TO BUDGET 1,124,000 
1975 35,000 
1976 

WOR 
1978 
1979 
1980 AND AFTER - 


DEPTS 
PAGE NO. 


3. DESCRIPTION 


8. STATUS OF PROJECT 


DATE ACTION 


COUNCIL 


AWARD OF CONTRACT 
OMB 


TOTAL 1,159,000 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 
1975/79 CAPITAL BUDGET PROJECT NO. 25601 
PROJECT DETAIL DEPT. /AGENCY Engineer ing 
Capital Budget Page 


1. PROJECT 4, CAPITAL COST ESTIMATE 


LAND 35,000 
CONSTRUCTION 665,000 
OTHER 


6. NEED FOR PROJECT 


Waterdown Reservoir 


TOTAL 700,000 
SUBSIDY 
CONTRIBUTIONS 


TOTAL NIL 


2. MAP TO LOCATE PROJECT NET COST 700,000 


AMOUNT TO BE FINANCED: 

REGIONAL (Water Rates) 700 ,000 
PROPERTY OWNERS 

OTHER 


TOTAL 700,000 


- CASH FLOW 
O.M.B. YEAR REQUIRED TOTS 


7. RELATED PROJECTS 
PROJECT 


EXPENDITURES: 
PRIOR TO BUDGET 
OTS 
1976 
1977 
1978 
1979 
1980 AND AFTER 


DEPT. 
PAGE NO. 


3. DESCRIPTION 8. STATUS OF PROJECT 


DATE 


ACTTON 


COUNCIL January 21, 1975 


AWARD OF CONTRACT 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works: 
1975/79 CAPITAL BUDGET PROJECT NO. 23757 
PROJECT DETAIL DEPT. /AGENCY Engineering 
Capital Budget Page 32 
ISRPROJECE 4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 
LAND 
Trunk Watermain from the proposed station CONSTRUCTION 200,000 
5A to Upper Ottawa - Engineering. OTHER 
TOTAL 200, 000 
SUBSIDY 
CONTRIBUTIONS 
TOTAL 
2. MAP TO LOCATE PROJECT nee COST: 200, 000 


AMOUNT TO BE FINANCED: 


REGIONAL W. R. 200,000 
PROPERTY OWNERS 
OTHER 
TOTAL 200,000 
5. CASH FLOW 7. RELATED PROJECTS _ 
O.M.B. YEAR REQUIRED 1975 PROJECT 
EXPENDITURES: 
PRIOR TO BUDGET De 
1975 60,000 PAGE NO. 
3. DESCRIPTION 1976 60,000] 8. STATUS OF PROJECT 
48" diameter trunk main - Engineering only. 1977 aoe DATE ACTION 
1978 20,000] CoUNCIL 
1979 


1980 AND AFTER 
AWARD OF CONTRACT 


TOTAL 


200,000 


Page 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 
1975/79 CAPITAL BUDGET PROJECT NO. 24700 
PROJECT DETAIL DEPT. /AGENCY Engineer ing 
Capital Budget Page 32 


Ie PROTECE 4. CAPITAL COST ESTIMATE 


LAND 
CONSTRUCTION 50,000 
OTHER 


6. NEED FOR PROJECT 


Arena Road - East End - Watermain 


To provide system improvement 
with new road to be constructed. 


TOTAL 50,000 


SUBSIDY 
CONTRIBUTIONS 


2. MAP TO LOCATE PROJECT NET COST 50,000 


AMOUNT TO BE FINANCED: 

REGIONAL © Wi Ri 50,000 
PROPERTY OWNERS 

OTHER 


TOTAL 50,000 


. CASH FLOW 
O.M.B. YEAR REQUIRED LOWS 


7. RELATED PROJECTS 
PROJECT 


EXPENDITURES: 
PRIOR TO BUDGET 
LOTS 
1976 
MES i7h7) 
1978 
1979 
1980 AND AFTER 


DEPT, 
PAGE NO. 


3. DESCRIPTION 


8. STATUS OF PROJECT 


Local Watermain DATE ACTION 


COUNCIL 


AWARD OF CONTRACT 


50,000 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 
1975/79 CAPITAL BUDGET PROJECT NO. 26810 
PROJECT DETAIL DEPT. /AGENCY Engineering 
Capital Budget Page 32 


ee ROTECT 


4. CAPITAL COST ESTIMATE 


LAND 
CONSTRUCTION 143,000 
OTHER 


6. NEED FOR PROJECT 


Gray's Rd. from Highway #8 northerly to 
City Limits and on Roxborough Ave. from 
Gray's Rd. westerly to City Limits. 


To maintain pressure and supply 
with increasing demand and avoid 
pavement disturbance of new 
pavement proposed for 1975. 


TOTAL 143,000 


SUBSIDY 
CONTRIBUTIONS 


2. MAP TO LOCATE PROJECT NET COST 


AMOUNT TO BE FINANCED: 
REGIONAL W.R. 143,000 
PROPERTY OWNERS 
OTHER 


143,000 


CASH FLOW 
O.M.B. YEAR REQUIRED 1976 


- RELATED PROJECTS 


PROJECT 
Road Paving 


EXPENDITURES: 
PRIOR TO BUDGET 
L975 


DEPT. 
PAGE NO. 


3. DESCRIPTION 


1976 143,000} g. sTaTUS OF PROJECT 
1977 


1978 
1979 
1980 AND AFTER 


DATE ACTION 
COUNCIL 


AWARD OF CONTRACT 


PROJECT DETAIL 


ine PROTECT 


Pumping Station #10 


2. MAP TO LOCATE PROJECT 


3. DESCRIPTION 


Small Pumping Water Station. 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 
1975/79 CAPITAL BUDGET 


$$, 
FUNCTION Water Works 
PROJECT NO. 26715 
DEPT. /AGENCY Engineering 
Capital Budget Page 33 


- CAPITAL COST ESTIMATE 


LAND 
CONSTRUCTION 70,000 
OTHER 


6. NEED FOR PROJECT 


To raise water to the pressure 
district supplied by the Town 
of Grimsby. 


This will eliminate purchase from 
the Grimsby system. 


SUBSIDY 
CONTRIBUTIONS 


NET COST 


AMOUNT TO BE FINANCED: 
REGIONAL 
PROPERTY OWNERS 
OTHER 


. CASH FLOW 
O.M.B. YEAR REQUIRED 1976 


PROJECT 


EXPENDITURES: 
PRIOR TO BUDGET 
1975 


DEPA. 
PAGE NO. 


1976 70,000) 8, STATUS OF PROJECT 
1977 


1978 
INAS) 
1980 AND AFTER 


DATE ACTION 
COUNCIL 


AWARD OF CONTRACT 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCT ION Water Works 
1975/79 CAPITAL BUDGET PROJECT NO. 22745 
PROJECT DETAIL DEPT. /AGENCY Engineering 
Capital Budget Page 33 


1. PROJECT 


4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 


Woodward Avenue - Treatment Plant ee . To determine if present filter 
: ONSTRUCTION 
Expansion to 200 M.I.G.D. and Waste Water Sica ss cudy 80,000 media will permit flow rates of 


Treatment - Study. 10 MIGD per filter and determine 
most economical methods to 


treat waste water. 


SUBSIDY 
CONTRIBUTIONS 


2. MAP TO LOCATE PROJECT 


NET COST 80,000 


AMOUNT TO BE FINANCED: 

REGIONAL W. R. 80,000 
PROPERTY OWNERS 

OTHER 


CASH FLOW 
O.M.B. YEAR REQUIRED 


- RELATED PROJECTS 
PROJECT 


EXPENDITURES: 
PRIOR TO BUDGET 
1975 


DEPT. 
PAGE NO. 


3. DESCRIPTION 1976 80,0001 3. sTaTUS OF PROJECT 


1977 
1978 
ALS) 7¢S) 
1980 AND AFTER 


Investigation and experiments on filter 
medium and research on Waste Water 
Treatment 


ACTION 


COUNCIL 


AWARD OF CONTRACT 


1. PROJECT 


. CAPITAL COST ESTIMATE 


LAND 150,000 
CONSTRUCTION 
OTHER 


Eastern Water Treatment Plant —- Land 
Acquisition. 


150,000 
SUBSIDY 
CONTRIBUTIONS 


2. MAP TO LOCATE PROJECT NET COST 150,000 


AMOUNT TO BE FINANCED: 
REGIONAL Water Rates 150,000 
PROPERTY OWNERS 
OTHER 


150,000 


. CASH FLOW 


1979 
1980 AND AFTER 
150,000 


Page 
REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 
1975/79 CAPITAL BUDGET PROJECT NO. 26716 
PROJECT DETAIL DEPT. / AGENCY Engineer ing 
Capital Budget Page 


To protect a future 
from urbanization 


AWARD OF CONTRACT 


Tis HS) 


33 


6. NEED FOR PROJECT 


plant site 
7-10 acres. 


7. RELATED PROJECTS 


O.M.B. YEAR REQUIRED PROJECT 
EXPENDITURES: 
PRIOR TO BUDGET ea 
1975 PAGE NO. 
3. DESCRIPTION 1976 150,000 | 8. STATUS OF PROJECT 
Oy, DATE ACTION 
1978 COUNCIL 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 
1975/79 CAPITAL BUDGET PROJECT NO. 22750 
PROJECT DETAIL DEPT. /AGENCY Engineering 
Capital Budget Page 33 
1. PROJECT CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 


LAND 
Pumping Station 5A Construction. 


OTHER 
1,700,000 


SUBSIDY 
CONTRIBUTIONS 


2. MAP TO LOCATE PROJECT NET COST 


AMOUNT TO BE FINANCED: 
REGIONAL Water Rates 1,700, 000 
PROPERTY OWNERS 
OTHER 


. CASH FLOW 
O.M.B. YEAR REQUIRED 


EXPENDITURES: 
PRIOR TO BUDGET 
1975 
1976 | 1,000,000 
1977 
1978 
1979 
1980 AND AFTER 


Se DESGREPTION 


Pumping Station with pumps #1 and #2 
Sako. Gi) Capacity . 


1,700,000 


7. RELATED PROJECTS 


PROJECT 
DEPT. 
PAGE NO. 


8. STATUS OF PROJECT 
DATE 


COUNCIL 


AWARD OF CONTRACT 


CONSTRUCTION 1,700,000} To provide for demand on Mountain 


ACTION 


Page 12] 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 
1975/79 CAPITAL BUDGET PROJECT NO. 25501 
PROJECT DETAIL DEPT. /AGENCY Engineering 
Capital Budget Page 33 
1. PROJECT 4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 
LAND 
Reservoir - York Rd. - Design CONSTRUCTION 25,000} To provide storage for low 
OTHER pressure district in Dundas. 
TOTAL 25,000 
SUBSIDY Be tae a ope 
CONTRIBUTIONS 
TOTAL 
2. MAP TO LOCATE PROJECT COST 25,000 


AMOUNT TO BE FINANCED: 


REGIONAL W. R. 25,000 
PROPERTY OWNERS 
OTHER 
TOTAL 25,000 
CASH FLOW 7. RELATED PROJECTS 
O.M.B. YEAR REQUIRED 1976 PROJECT 
EXPENDITURES: 
PRIOR TO BUDGET BREge 
1975 PAGE NO. 
3. DESCRIPTION 1976 25,000 | 8. STATUS OF PROJECT 
LOTT, TO? 
Design of proposed reservoir - .5 MIG pate oo 
1978 COUNCIL 
1979 


1980 AND AFTER 
AWARD OF CONTRACT 


TOTAL 25,000 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 
1975/79 CAPITAL BUDGET PROJECT NO. 22749 
PROJECT DETAIL DEPT. /AGENCY Engineering 
Capital Budget Page 33 


1. PROJECT 


4. CAPITAL COST ESTIMATE 


LAND 
CONSTRUCTION 330,000 
OTHER 


6. NEED FOR PROJECT 


Beach Rd. from Ottawa St. 
Avenue - 24'' Watermain. 


to Kenilworth To increase supply and 


reliability and flexibility 
in heavy industrial area. 


330,000 


SUBSIDY 
CONTRIBUTIONS 


2. MAP TO LOCATE PROJECT NET COST 330,000 


AMOUNT TO BE FINANCED: 
REGIONAL W.R. 330,000 
PROPERTY OWNERS 


OTHER 


330,000 


5. CASH FLOW 7. RELATED PROJECTS 
O.M.B. YEAR REQUIRED 1976 PROJECT 
EXPENDITURES: 
PRIOR TO BUDGET pee 
1975 PAGE NO. 
3. DESCRIPTION 1976 330,000 | 8. STATUS OF PROJECT 
Trunk Watermain to reinforce the system 19h7 DATE ACTION 
1978 COUNCIL 
1979 


1980 AND AFTER 
AWARD OF CONTRACT 


TOTAL 330, 000 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH 


1. PROJECT 


Trunk watermain from proposed Station 5A 


1975/79 CAPITAL BUDGET 
PROJECT DETAIL 


to Mud St., - Construction. 


2. MAP TO LOCATE PROJECT 


3. DESCRIPTION 


48" diameter main 


FUNCTION 
PROJECT NO. 
DEPT. /AGENCY 


. CAPITAL COST ESTIMATE 


LAND 
CONSTRUCTION 
OTHER 


TOTAL 


SUBSIDY 
CONTRIBUTIONS 


TOTAL 


NET COST 


AMOUNT TO BE FINANCED: 
REGIONAL W.R. 
PROPERTY OWNERS 

OTHER 


TOTAL 


- CASH FLOW 


O.M.B. YEAR REQUIRED 


EXPENDITURES: 
PRIOR TO BUDGET 
L975 

1976 

SERA) 

1978 

1979 

1980 AND AFTER 


TOTAL 


Water Works 


237 


Engineering 


Capital Budget 


2,100,000 


2,100, 00 


2,100,00 


2,100,000 


2,100,000 


1976 


1,800,000 
300,000 


2,100,000 


Page 34 


6. NEED FOR PROJECT 


7. RELATED PROJECTS 


PROJECT 


DEPT. 
PAGE NO. 


8. STATUS OF PROJECT 


DATE 
COUNCIL 


AWARD OF CONTRACT 


ACTION 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 
PROJECT NO. 22746 


DEPT. /AGENCY Engineering 


1975/79 CAPITAL BUDGET 
PROJECT DETAIL 


Capital Budget Page 34 


1. PROJECT . CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 
LAND 
Ainslie, Iowna, Rifle Range, Whitney, and CONSTRUCTION 690,000} To increase supply in west end 
Ewen Rd. from Emerson to Main St. - Trunk OTHER to meet slow growth in area. 
Watermain 
END 690,000 
SUBSIDY 
CONTRIBUTIONS 
TOTAL 
2. MAP TO LOCATE PROJECT NET COST 


AMOUNT TO BE FINANCED: 


REGIONAL W. R. 690,000 
PROPERTY OWNERS 
OTHER 
TOTAL 690,000 
. CASH FLOW . RELATED PROJECTS 
O.M.B. YEAR REQUIRED 1976 PROJECT 
EXPENDITURES: 
PRIOR TO BUDGET Dee 
oes PAGE NO. 
3. DESCRIPTION 1976 600,000! g. STATUS OF PROJECT 
Trunk Watermain aoe ee eee erase 
1978 COUNCIL 
1979 


1980 AND AFTER 
AWARD OF CONTRACT 


TOTAL 690,000 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 
1975/79 CAPITAL BUDGET PROJECT NO. 22747 
PROJECT DETAIL DEPT. /AGENCY Engineer ing 
Capital Budget Page 34 


1. PROJECT . CAPITAL COST ESTIMATE 


LAND 
CONSTRUCTION 680,000 
OTHER 


6. NEED FOR PROJECT 


Stone Church Rd. from Pumping Station 6A 


To supply water to west end of 
to Horning Mt. Road. 


Hamilton and east end of Ancaster 


680,000 


SUBSIDY 
CONTRIBUTIONS 


2. MAP TO LOCATE PROJECT NET COST 680, 000 


AMOUNT TO BE FINANCED: 
REGIONAL W.R. 680,000 
PROPERTY OWNERS 
OTHER 


680,000 


5. CASH FLOW 
O.M.B. YEAR REQUIRED 


7. RELATED PROJECTS 
PROJECT 


EXPENDITURES: 
PRIOR TO BUDGET 


DEPT. 


cone PAGE NO. 
3. DESCRIPTION 1976 80,000} 8. STATUS OF PROJECT 
1977 600, 000 


DATE ACTION 
Trunk Main - 36'' Diameter 


1978 
1979 
1980 AND AFTER 


COUNCIL 


AWARD OF CONTRACT | 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 
PROJECT NO. 26405 
DEPT. /AGENCY Engineering. 


Capital Budget 


1975/79 CAPITAL BUDGET 
PROJECT DETAIL 


i SRROJECE 


4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 


LAND 
Wilson St., Halson St. to Jerseyville CONSTRUCTION 94,000] To upgrade system and provide 
Road - Watermain. OTHER fire protection in conjunction 


with proposed road work. 


94,000 
SUBSIDY 
CONTRIBUTIONS 


2. MAP TO LOCATE PROJECT NET COST 94,000 


AMOUNT TO BE FINANCED: 
REGIONAL W.R. 94,000 
PROPERTY OWNERS 
OTHER 


5. CASH FLOW 
O.M.B. YEAR REQUIRED 1976 


7. RELATED PROJECTS 


PROJECT 
Road Paving 


EXPENDITURES: 
PRIOR TO BUDGET 
1975 


DEPT; 
PAGE NO. 


3. DESCRIPTION 1976 94,000] 8. STATUS OF PROJECT 


1977 
1978 
1979 
1980 AND AFTER 


12" diameter distribution main 2000' of 
main. 


ACTION 


COUNCIL 


AWARD OF CONTRACT 


TOTAL 94,000 


eee ee ey. 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 
1975/79 CAPITAL BUDGET PROJECT NO. 22744 
PROJECT DETAIL DEPT. /AGENCY Engineering, Capital Budget 
Page 34 
1. PROJECT 4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 
. ; : : LAND 
Pumping Station #1 - Extension with T . £ 
Pump #7 and #8 - Engineering CONSTRUCTION 180,000 peEee der on uOnmay 
OTHER increase in demand. 
TOTAL 180,000 
SUBSIDY 
CONTRIBUTIONS 
TOTAL 


2. MAP TO LOCATE PROJECT NET COST 180,000 


AMOUNT TO BE FINANCED: 


REGIONAL Water Rates 180,000 
PROPERTY OWNERS 
OTHER 

TOTAL 180,000 


. CASH FLOW SO RELATEDEPRODECES 
O.M.B. YEAR REQUIRED PROJECT 


EXPENDITURES: 


PRIOR TO BUDGET ene 
ae PAGE NO. 
3. DESCRIPTION 1976 . STATUS OF PROJECT 


Oy DATE ACTION 
Detail engineering for the expansion of 


the existing station at Woodward Ave. 


1978 130,000 | COUNCIL 
1979 50,000 
1980 AND AFTER 


AWARD OF CONTRACT 
180,000 


: 1975/79 CAPITAL BUDGET 
PROJECY DETAIL 
: - 
1. PROJECT 


Well #10 - Mineral Spring's Road 


2. MAP TO LOCATE PROJECT 


3. DESCRIPTION 


10 inch diameter water well 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION 


PROJECT NO. 
DEPT. /AGENCY 


4. CAPITAL COST ESTIMATE 


LAND 
CONSTRUCTION 
OTHER 


TOTAL 


SUBSIDY 
CONTRIBUTIONS 


NET COST 


AMOUNT TO BE FINANCED: 
REGIONAL Water Rates 
PROPERTY OWNERS 

OTHER 


TOTAL 


5. CASH FLOW 
O.M.B. YEAR REQUIRED 


EXPENDITURES: 
PRIOR TO BUDGET 
1995 

1976 

LOTT, 

1978 

MUSE) 

1980 AND AFTER 


AOE ei 
Water Works 
27402 
Engineering 
Capital Budget Page 34 


6. NEED FOR PROJECT 


180,000 To ay develop the Mineral 
Spring's Rd. site and maintain 
adequate supply of water west of 
180,000 |Hwy. #403, above the escarpment. 


180,000 


180,000 


180,000 


7~ RELATED. PROJECTS 
PROJECT 


DEPT. 
PAGE NO. 


8. STATUS OF PROJECT 
180,000 DATE ACTION 
COUNCIL 


AWARD OF CONTRACT 
180,000 


: Pee Rape gg ee) 
| REGIONAL, MUNICIPALLTY OF MAMILL'TON-WENTWORTH FUNCTION Water Works | 
| 1975/79 CAPITAL BUDGET PROJECT NO. 23751 
PROJECT. DETATL DEPT. /ACENCY Engineering 
: Capital Budget Page 35 
1. PROJECT 4. CAPITAL COST ESTIMATE G. NEED FOR PROJECT 


| 
: | LAND 
Low Lift Pumping Station Pump #7-50 


M. t<G.Di OTHER 


440,000 


SUBSIDY 
CONTRIBUTIONS 


2. MAP TO LOCATE PROJECT 


NET COST 440,000 


AMOUNT TO BE FINANCED: 
REGIONAL W.R. 440,000 
PROPERTY OWNERS 
OTHER 


TOTAL 440,000 


5. CASH FLOW 
O.M.B. YEAR REQUIRED 


EXPENDITURES: 
PRIOR TO BUDGET 
Lg73 


1976 
1977 40,000 


1978 400,000 
1979 
1980 AND AFTER 


3. DESCRIPTION 


50 M.I.G.D. Pump to be installed in 
existing building. 


440,000 


E ————$——— ——— -— —- 


CONSTRUCTION 440,000 To provide for normal increase 


in demand 


7. RELATED PROJECTS 
PROJECT 


DEPT. 
PAGE NO. 


8. STATUS OF PROJECT 


DATE 


ACTION 


COUNCIL 


AWARD OF CONTRACT 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 
| 1975/79 CAPITAL BUDGET PROJECT NO. 23754 | 
| PROGEGLEY DETALL DEPT. /ACENCY Engineering 
i) 
Capital Budget Page 35 
LesPROJECT 4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 
LAND 
Trunk Watermain - Low Lift Pumping Station CONSTRUCTION 1.050.000 To provide for normal increase 
to Treatment Plant - 108" diameter. OTHER 3 5 in demand. 
TOTAL 1,050,000 
SUBSIDY 
CONTRIBUTIONS 
: TOTAL 
2. MAP TO LOCATE PROJECT ao ee 1.050.000 


: AMOUNT TO BE FINANCED: 


REGIONAL W. R. 1,050,000 
PROPERTY OWNERS 
: OTHER 
‘ TOTAL 1,060,000 
| 5 5. CASH FLOW 7. RELATED PROJECTS 
O.M.B. YEAR REQUIRED 1977 PROJECT 
EXPENDITURES: 
PRIOR TO BUDGET Dette 
1975 PAGE NO. 
3. DESCRIPTION 1976 . STATUS OF PROJECT 
fs 1977 150,000 DATE ACTION 
108" Trunkmain to supply water to : 
Woodward Ave. treatment works. 1978 900,000 COUNCIL 
1979 


1980 AND AFTER 


AWARD OF CONTRACT 


TOTAL 1,050,000 


[2 ann 


| 


RECTONAL MUNICIPALLTY OF WAMIL'TON-WENTWORTIL 


1975/79 CAPTTAL BUDGET 
PROJECT DILTATL 


1. PROJECT 


Pumping Station #2A - Engineering 


2. MAP TO LOCATE PROJECT 


3, DESCRIPTION 


Pumping Station near Mary St. 


FUNCTION Water Wo 

PROJECT NO. 23759 

DEPT. /ACENCY Engineer 
Capital 


4. CAPITAL COST ESTIMATE 


LAND 
CONSTRUCTION 50,000 
OTHER 

TOTAL 50,000 
SUBSIDY 
CONTRIBUTIONS 

TOTAL 
NET COST 50,000 
AMOUNT TO BE FINANCED: 
REGIONAL W.R. 50,000 
PROPERTY OWNERS 
OTHER 

TOTAL 50,000 


CASH FLOW 
O.M.B. YEAR REQUIRED 


EXPENDITURES: 
PRIOR TO BUDGET 
LOS 
1976 
LOTT. 
1978 
O79 
1980 AND AFTER 


30,000 
20,000 


50,000 


Page 131 
rks 
ing 
Budget Page 35 


6. NEED FOR PROJECT 


To supply the CBD of Hamilton and 
release more water to west end 


and Dundas. 


7. RELATED PROJECTS 
PROJECT 


DEPT. 
PAGE NO. 


8. STATUS OF PROJECT 
DATE 
COUNCIL 


AWARD OF CONTRACT 


ACTION 
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| REGTONAL MUNICIPALETY OF MAMILLTON-WENTWORTH FUNCTION Water Works 
| 1975/79 CAPITAL BUDGET PROJECT NO. 25501 
PROJECL DETAIL DEPT. /AGENCY Engineering 
Capital Budget Page 35 


1. PROJECT 4. CAPITAL COST ESTIMATE 


LAND 
CONSTRUCTION 600,000 
OTHER 


G. NEED FOR PROJECT 


Reservoir - York Road - Construction. To provide storage for the low 


pressure district in Dundas. 


TOTAL 600,000 


SUBSIDY 
CONTRIBUTIONS 


2eMAP LOLLOCATE. PROJECT 


NET COST 600,000 


AMOUNT TO BE FINANCED: 
REGIONAL W.R. 600,000 
PROPERTY OWNERS 
OTHER 


TOTAL 600,000 


CASH FLOW 7. RELATED PROJECTS 


O.M.B. YEAR REQUIRED 1977 PROJECT 
25501-A 
EXPENDITURES: 
yy~P 
PRIOR TO BUDGET DEPT. 
PAGE NO. 


O73 
1976 
1977 
1978 
TUS) eS) 
1980 AND AFTER 


3... DESCRIPTION sp LATLUSSORP PROJECT 


DATE 


400,000 
200 , 000 


Reservoir - 5 MIG. ACTION 


COUNCIL 


AWARD OF CONTRACT 


600,000 


oe i ee - ol Se Set tia i ZI ek 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works | 
1975/79 CAPLTAL BUDGET PROJECT NO. 28806 | 
PROJECE DETAIL DEPT. / AGENCY Engineering 

Capital Budget Page 35 


1. PROJECT 4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 


LAND 
CONSTRUCTION 1,300,000 |To serve growth below the 
OTHER escarpment. 


1,300,000 


Barton St. from Gray's Rd. to DeWitt 


SUBSIDY 
CONTRIBUTIONS 


2. MAP TO LOCATE PROJECT 


NET COST 1,300,000 


AMOUNT TO BE FINANCED: 

REGIONAL W. R. 1,300,000 
PROPERTY OWNERS 

OTHER 


TOTAL 1,300,000 
5. CASH FLOW 7. RELATED PROJECTS _ 
O.M.B. YEAR REQUIRED 1977 PROJECT 


EXPENDITURES: 


PRIOR TO BUDGET DEPT. 
Vl 
1975 PAGE NO. 


1976 8. STATUS OF PROJECT 


1977 200,000 DATE ACTION 
Trunk Watermain 
1978 1,100,000 | CoUNCIL 


1979 


1980 AND AFTER 
AWARD OF CONTRACT 
TOTAL 1,300,000 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 
1975/79 CAPITAL BUDGET PROJECT NO. 22748 
PROJECT DETAIL DEPT. /AGENCY Engineering, Capital Budget 
Page 35 
Le PROIECE - CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 
Sanatorium Rd Garth St. to Upper Paradise LAND 
Road - Watermain CONSTRUCTION 210,000 To maintain pressure in 
OTHER es Chedoke Hospital Area as 
TOTAL 210,000 demand increases. 
SUBSIDY 
CONTRIBUTIONS 
TOTAL 
ZoauAvelOs LOCATE PROJECT NET COST 210,000 
AMOUNT TO BE FINANCED: 
REGIONAL Water Rates 210,000 
PROPERTY OWNERS 
OTHER 
TOTAL 210 ,000 
. CASH FLOW 7. RELATED: PROJECTS 
O.M.B. YEAR REQUIRED 1978 PROJECT 
EXPENDITURES: 
PRIOR TO BUDGET DERE 
1975 PAGE NO. 
3. DESCRIPTION 1976 Sey SLATUS, OF PROJECT 
16" diameter minor trunk main. 1977 DATE ACTION 
1978 210,000 COUNCIL 
1979 


1980 AND AFTER 
AWARD OF CONTRACT 


TOTAL 210,000 
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REGIONAL MUNICIPALITY OF HAMILTON-—WENTWORTH FUNCTION Water Works 


1975/79 CAPITAL BUDGET PROJECT NO. 23752 


PROJECT DETAIL DEPT. /AGENCY Engineering, Capital Budget 


Page 36 
Pee ROGECT 4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 

Pumping Station #1 - Extension and Pump LAND 
#7 and #8 - Construction See OS ah 2,000,000 Poeiercciioo Fil 

OTHER 

TOTAL 2,000,000 
SUBSIDY 
CONTRIBUTIONS * 


This is debenture flow 
TOTAL 2,000,000 te oR EIS Ne 


2. MAP TO LOCATE PROJECT NET COST 


AMOUNT TO BE FINANCED: 


REGIONAL Water Rates 2,000,000 
PROPERTY OWNERS 


OTHER 


TOTAL 2,000,000 


. CASH FLOW * RELATED PROJECTS 


PROJECT 


O.M.B. YEAR REQUIRED 


EXPENDITURES: 
PRIOR TO BUDGET 
HOTS 
1976 
SMT! 


DERE. 


PAGE NO. 


3. DESCRIPTION 8. STATUS OF PROJECT 


DATE ACTION 


1978 400,000 
1979 600,000 
1980 AND AFTER 


COUNCIL 


1,000 ,000 


AWARD OF CONTRACT 


TOTAL 2,000,000 


eee ete TELA ec nen Ta rem ee ee ee Page 138 


REGIONAL MUNICIPALITY OF UAMLLTON-WENTIWORTH FUNCTION Water Works 
1975/79 CAPITAL BUDGET PROJECT NO. 26717 
PROJECT DETAIL DEPT. /AGENCY Engineering, Capital Budget 


Page 36 


1. seROJECT. - CAPITAL COST ESTIMATE 


LAND 
CONSTRUCTION 210,000 
OTHER 


6. NEED FOR PROJECT 


Reservoir 1A - 25 MIG Engineering To maintain sufficient 


storage with growth. 


210,000 


SUBSIDY 
CONTRIBUTIONS 


26 MAP CO) LOCATE PROJECT NET COST 210 ,000 


AMOUNT TO BE FINANCED: 


REGIONAL Water Rates 210,000 
PROPERTY OWNERS 


OTHER 
210,000 


5. CASH FLOW 
O.M.B. YEAR REQUIRED 1978 


7.) RELATED) PROJECTS 


PROJECT 


EXPENDITURES: 
PRIOR TO BUDGET 
LOD 

1976 

ONES: 


DEPT. 


PAGE NO. 


3. DESCRIPTION 


8. STATUS OF PROJECT 


25 MIG covered Reservoir DATE ACTION 


1978 150,000 


1979 60,000 
1980 AND AFTER 


COUNCIL 


AWARD OF CONTRACT 


TOTAL 210,000 


1975/79 CAPITAL BUDGET 
PROJECT DETAIL 


1. PROJECT 


Pumping Station #2A - Construction. 


2. MAP TO LOCATE PROJECT 


| Pumping Station Construction 


REGIONAT, MUNICTPALTLY OF WAMLLTON-WENTWORTH 


< Page 137. 


FUNCTION Water Works 
PROJECT NO. 24734 
DEPT. /ACENCY Engineering 


Capital Budget Page 36 


4. CAPITAL COST ESTIMATE 


LAND 
CONSTRUCTION 
OTHER 


6. NEED FOR PROJECT 


600,000 See Item C23 755 


TOTAL 600,000 


SUBSIDY 
CONTRIBUTIONS 


NET COST 600,000 


AMOUNT TO BE FINANCED: 
REGIONAL W. R. 
PROPERTY OWNERS 


OTHER 


600,000 


600, 000 


TOTAL 


5. CASH FLOW 7. RELATED PROJECTS _ 


O.M.B. YEAR REQUIRED PROJECT 

EXPENDITURES: 

PRIOR TO BUDGET DEPT. 
PAGE NO. 


175 
1976 
SES Ff) 
1978 
1979 
1980 AND AFTER 


8. STATUS OF PROJECT 


DATE ACTION 


500,000 
100,000 


COUNCIL 


AWARD OF CONTRACT 


600,000 


REGIONAL MUNICIPALITY OF NAMILTON-WENTWORTH FUNCTION Water Works 
1975/79 CAPITAL BUDGET PROJECT NO. 23757 
PROJECT DETAIL DEPT./AGENCY - Engineering, Capital Budget 
Page 36 
esr ee ee We ene 
. PROJECT 4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 


Trunk Watermain from Mud St. to She cee 
Upper Ottawa St., - Construction. . 2,900,000 
OTHER 
TOTAL 2,900,000 
SUBSIDY 
CONTRIBUTIONS 
TOTAL 
meMAP LO LOCATE: PROJECT NET COST 2,900,000 


AMOUNT TO BE FINANCED: 
REGIONAL Water Rates 2,900,000 
PROPERTY OWNERS 


OTHER 
TOTAL 2,900,000 


- CASH FLOW 7. RELATED PROJECTS 


O.M.B. YEAR REQUIRED PROJECT 

EXPENDITURES: 

PRIOR TO BUDGET DEPT. 
PAGE NO. 


SW) 
1976 
1977 


3. DESCRIPTION 


8. STATUS OF PROJECT 


48' diameter trunk main DATE ACTION 


1978 1,700,000 COUNCIL 
1979 600,000 
1980 AND AFTER 600,000 


AWARD OF CONTRACT 


TOTAL 2,900,000 


IY 
| REGIONAL, MUNICIPALITY OF HAMLL'ON-WENTWORTH FUNCTION 
: | 1975/79 CAPITAL BUDGET PROJECT NO. 
| PROJECT DETATL DEPT. /AGENCY 
1. PROJECT 4. CAPITAL COST ESTIMATE 


Upper Horning Mt. Road and Golf Links Rd. 
to Spring Brook Rd. 


from Stone Church Rd. 


2. MAP TO LOCATE PROJECT 


———$— + 


3. DESCRIPTION 


Trunk watermain - 30' diameter. 


Page 139 
Water Works 
22747 
Engineering 


Capital Budget Page 36 


6. NEED FOR PROJECT 


1980 AND AFTER 


TOTAL 


LAND 

CONSTRUCTION 1,300,000 To supply water to western area 
OTHER of Ancaster. 

TOTAL 1,300,000 
SUBSIDY 
CONTRIBUTIONS 

TOTAL 
NET COST 1,300,000 
AMOUNT TO BE FINANCED: 
REGIONAL W. R. 1,300, 000 
PROPERTY OWNERS 
OTHER 

TOTAL 1,300,000 

5. CASH FLOW 7. RELATED PROJECTS 
O.M.B. YEAR REQUIRED 1978 PROJECT 
EXPENDITURES: 
PRIOR TO BUDGET Leas 
AGE NO. 

1975 OES 
1976 8. STATUS OF PROJECT 
1977 DATE ACTION 
1978 700,000 | councIL 
1979 600,000 


AWARD OF CONTRACT 
1,300,000 


REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 
1975/79 CAPITAL BUDGET PROJECT NO. 24720 
PROJECT DETAIL DEPT./AGENCY -Engineering, Capital Budget 


1. PROTECT 4. CAPITAL COST ESTIMATE 


Woodward Ave. Treatment Plant - Expansio LAND 
to 200 MIGD and Waste Water Treatment CONSTRUCTION 1,700,000 
OTHER 
TOTAL 1,700,000 
SUBSIDY 
CONTRIBUTIONS 
TOTAL 
2. MAP TO LOCATE PROJECT NET COST 1,700,000 


AMOUNT TO BE FINANCED: 
REGIONAL Water Rates 1,700,000 
PROPERTY OWNERS 


OTHER 
TOTAL 1,700,000 


.« CASH FLOW 
O.M.B. YEAR REQUIRED 


EXPENDITURES: 
PRIOR TO BUDGET 
LOS 
1976 
1977 
1978 
AUSAS 
1980 AND AFTER 


3. DESCRIPTION 


300,000 


1,400,000 


TOTAL 1,700,000 


6. NEED FOR PROJECT 


Page 36 


a eS ea Ge 


To provide capacity for 


normal growth. 


7. RELATED PROJECTS 
PROJECT 


DEPT. 
PAGE NO, 


8. STATUS OF PROJECT 


DATE 
COUNCIL 


AWARD OF CONTRACT 


ACTION 
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EE 


REGIONAL MUNICIPALITY OF HNAMILTON-WENTWORTH FUNCTION Water Works 
"1975/79 CAPITAL BUDGET PROJECT NO. 24744 
PROJECT DETAIL DEPT./AGENCY Engineering, Capital Budget 
Page 37 
awe OgEeL GROG ArenAL COST ESTIMATE 6. NEED FOR PROJECT 
Reservoir 1A - 25 MIG - Construction LAND 
CONSTRUCTION 5,000,000 To replace capacity load to 
OTHER abandoned open reservoir. 
TOTAL 5,000,000 
SUBSIDY 
CONTRIBUTIONS 
TOTAL 
2. MAP TO LOCATE PROJECT cee 5,000,000 


AMOUNT TO BE FINANCED: 


REGIONAL Water Rates 5,000,000 
PROPERTY OWNERS 
OTHER 

TOTAL 5,000,000 


. CASH FLOW 
O.M.B. YEAR REQUIRED 


7. RELATED: PROJECES 
PROJECT 


EXPENDITURES: 
PRIOR TO BUDGET 
OD 
1976 
1977 
1978 
LOS 
1980 AND AFTER 


DEP. 
PAGE NO. 


S27 DESCRIPTION we RALUS SOF PROJECT 


DATE 


25 MIG covered Reservoir ACTION 


COUNCIL 


600,000 
4,400,000 


AWARD OF CONTRACT 


TOTAL 5,000,000 


or 


pate SESS NODC ay 
| REGIONAL MUNICIPALI‘Y OF HAMIL'TON-WENTWORTH FUNCTION Water Works 
| 1975/79 CAPITAL BUDGET PROJECT NO. 29718 | 
PROJECT DETAIL DEPT. /AGENCY Engineering 
Capital Budget Page 37 
1. PROJECT 4. CAPITAL COST ESTIMATE 


6. NEED FOR PROJECT 


LAND 


CONSTRUCTION 250,000 To maintain plant capacity to 
OTHER meet anticipated demand. 


Water Intake #4 at Van Wagner's Beach Rd. 
- Engineering 


250,000 


SUBSIDY 
CONTRIBUTIONS 


2. MAP TO LOCATE PROJECT 


NET COST 250,000 


AMOUNT TO BE FINANCED: 
REGIONAL W.R. 250,000 
PROPERTY OWNERS 
OTHER 


250,000 


CASH FLOW 
O.M.B. YEAR REQUIRED 7/3) 


7. RELATED PROJECTS 


PROJECT 


EXPENDITURES: 
PRIOR TO BUDGET 
1975 
1976 
977 
1978 
LOWS 
1980 AND AFTER 


DEV. 
PAGE NO. 


3. DESCRIPTION 


8. STATUS OF PROJECT 
DATE ACTION 


96"" Diameter intake 


COUNCIL 


150,000 
100, 000 


AWARD OF CONTRACT 


250,000 


1975/79 CAPITAL BUDGET 
PROJECT DETAIL 


ie PROJECT 


| Pumping Station #6A - Install electric 
motor on Pump #3 


2. MAP TO LOCATE PROJECT 


3. DESCRIPTION 


REGLONAL MUNICIPALITY OF HAMLLTON-WENTWORTH 


Page 1 


FUNCTION 
PROJECT NO. 
DEPT. /AGENCY 


Water Works 
29719 
Engineering 


Capital Budget Page 3/7 


4. CAPITAL COST ESTIMATE 


LAND 
CONSTRUCTION 
OTHER 


6. NEED FOR PROJECT 


50,000 To meet demand 


SUBSIDY 
CONTRIBUTIONS 


NET COST 


AMOUNT TO BE FINANCED: 
REGIONAL Water Rates 
PROPERTY OWNERS 
OTHER 


50, 000 


. CASH FLOW 7. RELATED PROJECTS 


O.M.B. YEAR REQUIRED 1979 PROJECT 

EXPENDITURES: 

PRIOR TO BUDGET DEPT. 
PAGE NO. 


1975 
1976 
LOTT. 
1978 
1979 
1980 AND AFTER 


8. STATUS OF PROJECT 
DATE 


COUNCIL 


50,000 


AWARD OF CONTRACT 


50,000 


Page 144 


REGIONAL MUNICIPALITY OF HAMLLTON-WENTWORTH FUNCTION Water Works 


1975/79 CAPITAL BUDGET PROJECT NO. 23756 
PROJECT DETAIL 


DEPT. /AGENCY Engineering, Capital Budget 
Page 37 


1. PROJECT . CAPITAL COST ESTIMATE 


LAND 
CONSTRUCTION 400,000 
OTHER 


6. NEED FOR PROJECT 


Upper Wellington Street - Limeridge Rd. 
to Howe - Watermain 


To maintain fine flows. 


400,000 


SUBSIDY 
CONTRIBUTIONS 


Dee MAPS OSLOCALE: PROJECT 


NET COST 


400,000 


AMOUNT TO BE FINANCED: 


REGIONAL Water Rates 400,000 
PROPERTY OWNERS 


OTHER 


400,000 


. CASH FLOW 
O.M.B. YEAR REQUIRED 1980 


RELATED PROJECES 
PROJECT 


EXPENDITURES: 
PRIOR TO BUDGET 
ISI 
1976 
LOG 
1978, 
aOAO 
1980 AND AFTER 


DEPAR 
PAGE NO. 


3. DESCRIPTION 


DATE ACTION 


16 to 12" diameter watermain. 
COUNCIL 


400,000 
AWARD OF CONTRACT 


TOTAL 400,000 


a en nn ee ae 


REGLUONAL MUNICIPALITY OF HNAMIL'ITON-WENTWORTH 
1975/79 CAPITAL BUDGET 
PROJECY DETAIL 


1. PROJECT 


LAND 
Water Intake #4 at Van Wagner's Beach Rd. 


- Construction OTHER 


SUBSIDY 


CONTRIBUTIONS 


2. MAP _TO LOCATE PROJECT 


NET COST 


CONSTRUCTION 


FUNCTION 
PROJECT NO. 
DEPT. /ACENCY 


4. CAPITAL COST ESTIMATE 


Page 145 
Water Works 
20720 
Engineering 


Capital Budget Page 37 


6. NEED FOR PROJECT 


4,500,000 |To maintain plant capacity to 
meet anticipated demand. 


4,500,000 


4,500,000 


| AMOUNT TO BE FINANCED: 


REGIONAL W.R. 


PROPERTY OWNERS 


OTHER 


5. CASH FLOW 


4,500,000 


4,500,000 


O.M.B. YEAR REQUIRED 


EXPENDITURES: 


PRIOR TO BUDGET 


HEO7S 
1976 
AVE 
1978 
TOTO 


3. DESCRIPTION 


96'' Diameter intake. 


1980 AND AFTER 


7. RELATED PROJECTS 
PROJECT 


DEPT, 
PAGE NO. 


8. STATUS OF PROJECT 
DATE ACTION 


COUNCIL 


4,500,000 


AWARD OF CONTRACT 
4,500,000 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Water Works 


1975/79 CAPITAL BUDCET 
PROJECT DIETATL 


1. PROJECT 


DeWitt Road Reservoir. 


j 3. DESCRIPTION 


PROJECT NO. 24807 


DEPT. /ACENCY Engineering 


Capital 


4. CAPITAL COST SSTIMATE 


LAND 
CONSTRUCTION 1,987,000 
OTHER 


1,987,000 


SUBSIDY 
CONTRIBUTIONS 


NET COST 1,987,000 


AMOUNT TO BE FINANCED: 

REGIONAL W.R. 1,987,000 
PROPERTY OWNERS 
OTHER 


TOTAL 1,987,000 


CASH FLOW 
O.M.B. YEAR REQUIRED 


EXPENDITURES : 
PRIOR TO BUDGET 
1975 
1976 
1977 
1978 
BESTS) 
1980 AND AFTER 


1,987,000 


TOTAL 1,987,000 


Budget Page 3/7 


6. NEED FOR PROJECT 


Ministry of the Environment is 


completing the construction — 94% 


for 30 years. 


7. RELATED PROJECTS 
PROJECT 


DEPT. 
PAGE NO. 


8. STATUS OF PROJECT 
DATE 
COUNCIL 


AWARD OF CONTRACT 


ACTION 


TOTAL 1,900,000 
| 


REGIONAL MUNICIPALITY OF IAMILTON-WENTWORTH FUNCTION 


1975/79 CAPITAL BUDGET PROJECT NO. 28810-L 
PROJECT DETAIL DEPT./AGENCY Engineering 
Capital Budget Page 38 & 39 
1. PROJECT 4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 
Rated Watermains & Minor Improvements LAND To fi 1 1 i 
- 1975 CONSTRUCTION 1,900,000 ee ae eo ee 
OTHER works, minor system changes, and 
works associated with road paving. 
TOTAL 1,900,000 
SUBSIDY 
CONTRIBUTIONS 580, 000 
TOTAL 580,000 
2. MAP TO LOCATE PROJECT NET COST 1,320,000 
AMOUNT TO BE FINANCED: 
REGIONAL Water Rates 520,000 
PROPERTY OWNERS 800,000 
OTHER 


5. CASH FLOW 
O.M.B. YEAR REQUIRED 
EXPENDITURES: 
PRIOR TO BUDGET 
TES KES) 

3. DESCRIPTION 1976 

L977 
1978 
O79 
1980 AND AFTER 

| 


Water Works 


1,320,000 


LOTS 


1,350,000 
550,000 


7 RELATEDE PROJECLS 
PROJECT 


DEPT. 
PAGE NO. 


oe a eI A ae eee | 


8. STATUS. OF PROJECT | 


DATE ACTION 
COUNCIL 


AWARD OF CONTRACT 


——— 
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REGIONAL, MUNICIPALITY OF WAMIL'TON-WENTWORTH FUNCTION Water Works 
1975/79 CAPITAL BUDGET PROJECT NO. 28810-J | 
PROJECL DETAIL DEP?. /ACENCY Engineering 
Capital Budget Page 3g and 39 
1. PROJECT 4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 
d d Mi . LAND 
Sear epas eam and Minor Improvements CONSTRUCTION 1,200,000 See Item 28810-I 
OTHER 
TOTAL 1,200,000 
SUBSIDY 
CONTRIBUTIONS 
TOTAL 
2. MAP_TO LOCATE PROJECT ge 1,200,000 


AMOUNT TO BE FINANCED: 


REGIONAL W.R. 880,000 
PROPERTY OWNERS 320,000 
OTHER 

TOTAL 1,200,000 


5. CASH FLOW 
O.M.B. YEAR REQUIRED 


EXPENDITURES: 
PRIOR TO BUDGET 
175 
1976 700,000 
Oey, 500,000 
1978 
USE) 
1980 AND AFTER 


| 3. DESCRIPTION 


TOTAL 1,200,000 


7. RELATED PROJECTS— 
PROJECT 


DERD. 
PAGE NO. 
8. STATUS OF PROJECT | 


DATE ACTION 
COUNCIL 


AWARD OF CONTRACT | 


ea oe tT 6A ae 


REGIONAL MUNICIPAL LTY OF TAMILTON-WENTWORTH FUNCTION Water Works 
1975/79 CAPITAL BUDGET PROJECT NO. 28810-K 
PROJECT DETATL DEPT. /ACENCY Engineering 
Capital Budget Page 38 and 39 


1. PROJECT 4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 


LAND 
Rated Watermains and Minor Adjustments CONSTRUCTION 1, 300,000 See Item 28810-I 
- 1977 OTHER 


TOTAL 1,300,000 


SUBSIDY 
CONTRIBUTIONS 


2. MAP TO LOCATE PROJECT NET COST 1,300,000 


AMOUNT TO BE FINANCED: 
REGIONAL W.R. 970,000 
PROPERTY OWNERS 330,000 
OTHER 


TOTAL 1,300,000 


5. CASH FLOW 7. RELATED PROJECTS _ 


O.M.B. YEAR REQUIRED 1977 PROJECT 

EXPENDITURES: 

PRIOR TO BUDGET DEPT. 
PAGE NO. 


1975 
1976 
IS) AG) 
1978 
19729 
1980 AND AFTER 


3. DESCRIPTION 8. STATUS OF PROJECT 
700,000 


600,000 


DATE ACTION 


COUNCIL 


AWARD OF CONTRACT 
TOTAL 1,300,000 


oo 
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: 

: REGIONAL MUNICIPALLTY OF HAMILTON-WENDWORTIH FUNCTION Water Works 

: 1975/79 CAPITAL BUDGET PROJECT NO.  —.28810-L 
PROJECT DETAIL DEPT. /ACENCY Engineering 


Capital Budget 


1. PROJECT 4, CAPITAL COST ESTIMATE 


Rated Watermains and Minor Improvements ae 


- 1978 OTHER 


1,400,000 


SUBSIDY 
CONTRIBUTIONS 


TOTAL 


2, mAP SC LOCATE PROJECT 


NET COST 1,400,000 


AMOUNT TO BE FINANCED: 
REGIONAL  W.R. 1,050,000 
PROPERTY OWNERS 350,000 
OTHER 


TOTAL 1,400,000 


CASH FLOW 
O.M.B. YEAR REQUIRED 


EXPENDITURES: 
PRIOR TO BUDGET 
1975 
1976 
OV, 
1978 
WoW) 
1980 AND AFTER 


3. DESCRIPTION 


700,000 
700,000 


1,400,000 


6. NEED FOR PROJECT 


CONSTRUCTION 1,400,000 ;See Item 28810-I1 


7. RELATED PROJECTS 


PROJECT 


DEPT. 
PAGE NO. 


DATE 
COUNCIL 


AWARD OF CONTRACT 


Page 38 and 39 


ACTION 


Peer Breve LOBE 151. re: 
REGIONAL MUNICIPALITY OF NAMIL'TON-WENTWORTH FUNCTION Water Works | 
1975/79 CAPITAL BUDGET PROJECT NO. 28810-M 
PROJECE DETAIL DEPT. /ACENCY Engineering | 
Capital Budget Page 38 and 39 | 
1. PROJECT 4, CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 
Rated Watermain and Minor Improvement PB 1.500.000 | See Item 28810-1 
O79 9 > 
OTHER 
1,500,000 
SUBSIDY 
CONTRIBUTIONS 
2. BAP TO LOCATE PROJECT San 1.500.000 
AMOUNT 'TO BE FINANCED: 
REGIONAL W.R. 1,000,000 
PROPERTY OWNERS 500,000 
OTHER oe anak roa 
TOTAL 1,500,000 
5. CASH FLOW 7. RELATED PROJECTS 
O.M,B. YEAR REQUIRED 1979 PROJECT 
EXPENDITURES: 
PRIOR TO BUDGET ules 
1975 PAGE NO. 
3. DESCRIPTION 1976 8. STATUS OF PROJECT 
| 1977 DATE ACTION 
1978 COUNCIL 
1979 800,000 
1980 AND AFTER 700, 000 


AWARD OF CONTRACT 


TOTAL 1,500,000 


-) 


é.. ota, P 
os > Pas > 


—— 


ae 
A 


ie ROJEGL 


OHC Sewer, Saltfleet Community Development 
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REGIONAL MUNICIPALITY OF HAMILTON-WENTWORTH FUNCTION Sewage and Water Works 


1975/79 CAPITAL BUDGET 
PROJECT DETAIL 


(To be adjusted for 1974) 


2 


3. DESCRIPTION 


. MAP TO LOCATE PROJECT 


PROJECT NO. 33901 


DEPT. /AGENCY Engineering 


Capital Budget Page 40 


4. CAPITAL COST ESTIMATE 


LAND 
CONSTRUCTION 4,580,000 
OTHER 


4,580,000 


SUBSIDY 
CONTRIBUTIONS 4,580,000 


4,580,000 


NET COST 


eee NL 


AMOUNT TO BE FINANCED: 
REGIONAL 

PROPERTY OWNERS 
OTHER 


CASH FLOW 
O.M.B. YEAR REQUIRED 


EXPENDITURES: 
PRIOR TO BUDGET 
SH) 
1976 
U7 7/ 
1978 
We) 
1980 AND AFTER 


6. NEED FOR PROJECT 


7. RELATED PROJECTS 


PROJECT 


DEPT. 
PAGE NO. 


8. STATUS OF PROJECT 


DATE 
COUNCIL 


AWARD OF CONTRACT 


ACTION 


a 


REGIONAL MUNICIPALITY OF IAMILTON-WENTWORTH FUNCTION Sewage and Water Works 
1975/79 CAPITAL BUDGET PROJECT NO. 38239 
PROJECT DETAIL DEPT. /AGENCY Engineering 
Capital Budget 
1. PROJECT 4. CAPITAL COST ESTIMATE 6. NEED FOR PROJECT 
LAND 
OHC Sewer, East Mountain, Sattelite City CONSTRUCTION 9,246,000 
(To be adjusted for 1974) OTHER 
TOTAL 9,246,000 
SUBSIDY 
CONTRIBUTIONS 9,246,000 
——— + | TOTAL 9,246,000 
2. MAP TO LOCATE PROJECT NET COST 


AMOUNT TO BE FINANCED: 


REGIONAL | 
PROPERTY OWNERS 
OTHER 
TOTAL 
5. CASH FLOW 7. RELATED PROJECTS 
O.M.B. YEAR REQUIRED PROJECT 
EXPENDITURES: 
PRIOR TO BUDGET ee 
ee PAGE NO. 
3. DESCRIPTION 1976 8. STATUS OF PROJECT 
1977 DATE ACTION 
| 1978 COUNCIL 


UDF) 
1980 AND AFTER 


| AWARD OF CONTRACT 
| TOTAL | 


i 


= 
a | 


